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Copy of remarks made by fhe Ministers on the Annual Administration 
Report of (he Roads and Buildings Department for the Fasli year 1984-85* 


Foreign and Folitical Minister. —The Chief Engineer Mr, Appleford 
and all concerned deserve great credit for good work done under particular¬ 
ly adverse conditions. 

Army and Fnblic Wo 7 ''ks Minister'. —The lapse of Rs. 2,17,047 out of 
the total allotment of Rs. 33,27,986 has been satisfactorily explained by 
the Chief Engineer in para. 7 (a) of his report. The insufficiency of pay 
noted in para. 6 of the Minister’s review has now been set right so far as 
the superior service is concerned. The case of the suboi'dinate service will 
be taken up next year. 

Development Minister. —The work of this branch was extremely good 
as usual. The cost of establishment is only 13*6% of the expenditure as 
against the usual percentage of 21*5. The establishment is admittedly 
underpaid and re-organization is overdue. ^ 

Finance Minister. —I have read this report with interest and have no 
special remarks to offer except inviting pointed attention to the necessity 
of preventing lapses. I find some action was taken in this respect but the 
practice' requires careful and strong handling as excessive grants which 
cannot be fully utilized are not only financially unsound as locking iip the 
capital, but act to the detriment of other Government departments which 
are really in need of more funds for beneficent object. 





Author 
Accession N 



\ 






















































































































Review of the Annual Administration Report of the Roads and Buildings 

Department for the year 1984-85. 


Administration. 

1. The report submitted by the Chief Engineer is a comprehensive 
record of the various activities of this branch during the year 1984-85. 

There was no change in the number or charges of the Divisions except 
the following :— 

(») Pandit Atina Ram, b. a., b, sc., the Divisional Engineer, 
Jammu Division, was deputed to Poonch Jagir as a lent 
officer and Mr. K. L. Nanda, seniormost qualified Assistant 
Engineer was appointed as Sub-protempore Divisional 
Engineer, Jammu Division, with effect from 10th Har 
1985 to the end of the year. 

(ii) Palace Division, Srinagar, was abolished and amalgamated 
with the Kashmir Division. 

(m) The charge of the Private Domains work of His Highness 
the Maharaja Bahadur in Jammu and Kashmir Provinces 
vras transferred to the control of the Chief Engineer, Roads 
and Buildings Department. 

Receipts. 

2. The total receipts were Rs. 1,28,871 against the annual average of 
Rs. 1,04,756 for the preceding period of 18 months from 1st Baisakh 1983 
to the end of Assuj 1984. The increases and decreases are fully explained 
in the report and need no remarks. 


Grant. 

3. The original budget grant was Rs. 28,03,109 which was raised to 
Rs. 33,27,986 by re-appropriation and extra grants. 

Expenditure. 


4. The total expendituae amounted to Rs. 31,10,939 as against 
Rs. 38,04,745 for the preceding period of 18 months or an average of 
Rs. 25,36,496 per annum, as detailed below :— 


Sam vat 1983 and 
first six months 1984*85. 

of 1984. 

Rs. Rs, 


1. Original works 

2. Repairs and maintenance 

3. Establishment 

4. Tools and Plant 

5. Survey 

6. Fire Insurance 

7. Scholarships 

8. Suspense head 

Total 


15,05,092 

10,85,652 

17,10,925 

15,69,680 

5,46,794 

3,61,781 

47,551 

1,03,085 

1,404 

836 

2,362 

2,395 

3,207 

2,027 

—12,590 

—14,517 

38,04,745 or 
an average of 
Rs. 25,36,496 
per annum. 

' 31,10,939 






( 2 ) 




The outlay on original works distributed roughly by departments 
stood as follows;— 


Revenue 

« ft * 

13,166 

Public Works Department 

* ft ft 

29,158 

Capital 

ft ft ft 

1,77,549 

Medical 

ft ft ft 

59,622 

Water Supply 

* ft ft 

50,404 

Sanitary works 

ft ft ft 

2,909 

Education 

ft ft ft 

6,574 

Jail 

ft ft ft 

354 

Kashmir State Property 

ft ft 4 

4,348 

Judicial 

ft ft ft 

9,964 

Foreign 

ft ft ft 

11,653 

Miscellaneous 

ft ft ft 

10,741 

Roads and Bridges 

ft ft ft 

1,65,537 

Military 

ft ft ft 

4,12,619 

Palaces 

ft ft 4 

1,31,391 

Reception 

4 4 ft 

420 


5. Comparison of the total expenditure with the Budget grant 
shows a lapse of Rs. 2,17,047 which occurred chiefly in Jammu, Kashmir 
and Banihal Road Divisions. The explanation given by the Chief Engineer 
is on the whole satisfactory. It appears that the circumstances under 
this lapse occurred were beyond the control of the Public Works Depart¬ 
ment officers for which they are not to blame. 

ESTABIilSHMENT. 

6. The expenditure on establishment viz, Rs. 3,61,781 gives a per¬ 
centage of 13*6 % of the expenditure on works and repairs viz, Rs, 26,55,332 
against the authorized percentage of 21*5. In this connection the Chief 
Engineer brings to notice that the low percentage is due to the very poor 
scale of pay of establishment of all classes and asks that in the interest of 
efficiency early steps be taken to improve the conditions. The Home 
Minister hopes that early steps will be taken by the newly formed Prece¬ 
dence Committee for the revision of the pay of Public Works Department 
establishment which were fixed about 20 years ago. 

Tools and Plants. 

7. The net expenditure under this head amounted to Rs, 31,364 (ex¬ 
cluding the amount of Rs. 71,721 on account of cost of furniture supplied to 
Bungalows of officers entitled to free furnished quarters) and represents 
1*18 % of the outlay of Rs. 26,55,332 on works and repairs against the autho¬ 
rized percentage of 1,5. 

Roads and Buildinds. 

8. The following are some of the important works which were in 
hand during the year under report: — 

Roads. 

1. Metalling Badgam road. 

2. Mirpur-Chechian road. 

3. Impi’ovement and metalling Jammu-Samba road. 

4. Improvement to Katra-Suketar road. 


5. 

6 . 

7. 

8 . 


1 . 

2 . 

3. 

4. 

5. 

6 . 
7. 
B. 
9. 

10 . 
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Buchwara-Qagribal road. 

Improvement to Anantnag-Bawan road. 

Improvement and metalling of Anantnag-Achhabal road. 

Metalling Nasim Bagh road. 

Buildings^ etc. 

Conversion of Colghar at Jammu into Inner Palaces. 

MunsifE’s court at Banbirsinghpura. 

Conversion of old Palaces and Baradari at Jammu into offices. 
Pavement and drainage of Reasi Bazai. 

2nd Class Dispensary at Skardu. 

Maternity Block in D. J. Zanana Hospital, Srinagar. 
Construction of Main Hotel Building at Srinagar. 

Construction of Polo Ponies Stables at Si inagar. 

Improvement to Srinagar ater Supply. 

Construction of Nowpur Ruhl in Gilgit. 

JhELUM V^ALIiEY AKD BaNIHAL ROADS. 

Q Thp Theliim Valley Road from Srinagar to Kohala was 
Wned to Jsood Stoion S to spite o< hWTJ tstas eed u.pree.denM 
flood no undue interruption of traffic was allowed to oc . 

The total expenditure on the maintenance of 180 “ijes of J 

road was Rs. 3,43,625 which gives an average of Rs. 1,909 pe p 

annum. 

On account of heavy rainfall of August and September the Banihal 
Road was seXusly damaged which brought numerous slips. Beta ning 

SS\e'SS3eWto?^bo:.»r;s'a'olitw» with etePPOUs effette 

that communication was restored. 

The lei^th of the road from Jammu to Bhannabid is 173 

thf^ avera<^e expenditure on its maintenance amounts to Es. 3, ^0,067 v kicn 
the average expenuii Banihal Pass remained open from 

gives an aveiage or pei miie. a h ^ 

the end of April to the end of November 1928. 

The Banihal Road is next in importance to the Jhelum Valley 
Rond so far as the facilities for trade and traffic are concerned With the 

year under report amounted to Rs. 94,Ji>o. 

10 In the month of March the Butler Committee visited Kashmir 
and returned in April when the weather was exceptionally bad as is usual 

SVuS otihp pear, but tha Jh J™ V«1'7 "a. 

throughout, and the Commission had a safe 3 omnej. 

11. General Beatty visited the Gilgit Agency in August 1928. 

Floods. 

12 During the year under review there was abnormal rainfall and 

7 . n thvouo-hout the lensrth and breadth of the country, 

nnprecedented floods thiou h . ^ District which is the 

The intensity of mm taU was s , a rainfall of 3-28 inches 

to M»ah“a»r3 l3 toebaa to Safta.ab.r 1928. I. »to.d 


( .4 ) .. 

- i 

continuously from 30th August to 1st September, and the deluge was so 
unprecedented that it is said to have never before wrbug^ht' spch havoc 
and done so much daipagie within living meihory; Tlre^ effeOtW the flood 
and rain^ was more seriotife in the Kashmir Valley and along: the jJhelum 
Valley Koad and Banihal Road. Water rose in all rivers and streams to an 
unprecedented level and the condition became very serious.’ I'here *\yas loss 
of human life and cattle. There were heavy land slips, communications 
were blocked and many bridges, culverts and retaining walls were either seri¬ 
ously damaged or totally washed away. Damage to Government buildings 
was also considerable. The work in connection with the opening but was 
immediately started and things were restored to a normal order in a short 
time. The pernianent restoration of damages is estimated to-cost about 
Rs. 5,13,000 and woi*k will be taken in hand on allotment of funds 

s 

13. The report shows that the Department maintained its efficiency 
under the able guidence of Mr. W. P. Appleford. 


14. The administrative control of the Department w'as under the 
late Police and Public Works Minister from the beginning of the ybar upto 
25th April 1928 and thereafter under the Home Minister. 


Submitted to His Highness the Maharaja Bahadur for information 
and favour of sanctioning publication of the report as usual. 


(Bd.X NAZIR AHMAD, 

Home Mxnister (P. W. Branch). 


i 



ON THE 

ROADS AND BUILDINGS DEPARTMENT, 

JAMMU AND KASHMIR GOVERNMENT. 

For the Fasli year 1984-85. 


CHAPTER 1. 

AMINISTRATIOK. 

Chief Engineer. 

1. Ml*. W, P. Appleford, M, Inst., c. e., was given a further 

extension of service for one year from 16th November 
offieeri in charge. 1927 and remained in charge of the Department 

throughout the year, 

2. The post of Government Architect was held by Mr. A. M. 
Millwood throughout the period. 

Divisional Engineers, 

3. (a) Kashmir Dmsiow.—Lala Kishan Chand, b. a., c, e. 

(?>) Jamimi Division ,—Pandit Atma Ram, b. a., b. sc. 
(England), from the beginning of the year up to 9th Bar 1985. He was 
then deputed to Poonch Jagir as a lent officer and Mr. K. L. Nanda, b. a., 
\ c. G. I., senior qualified Assistant Engineer, was appointed as S. 
P T Divisional Engineer and held charge of the Jammu Division from 
lOth Har 1985 to the end of the year. 

(c) Jhelum Valley Road Division .—Pandit G. C. Rampal, b. sc. 
(London), a. k. c. 

{d) Banihal Road Division .—Lala Prakash Nath, b. a., b. sc. He 
was on one month’s privilege leave from 29th Magh to 30th Phagan 1984 
and the charge of the Division was held by Mr. K. L. Nanda, b. a., a. g. 
G. I., as officiating Divisional Engineer. 

(e) Gilgit Division. —8. N. Chopra Esquire, a. c. g. i, (London). 

(/) Palace Division., Srinagar .—The charge of the Division was 
held by Lala Kishan Chand, Divisional Engineer, until the Division was 
abolished and amalgamated with the Kashmir Division. 

4. The total amount of revenue realized during the year was 

Rs. 1,28,871 against the annual average of Rs. 1,04,756 
Receipts (Statement c). preceding ^leriod of 18 months from 1st 

Baisakh 1983 to the end of Assuj 1984. The receipts thus exceeded the 
previous average by Rs. 24,115. The increase occurred chiefly under 
the following heads : — 

Rs. 

(а) Rent of buildings ' ... 30,948 

(б) Sale of Tools and Plant 1,979 

(c) Unclaimed deposits ... 3,531 




1 % 
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The increase under (a) has been due to the following: 


% 


(1) Realization of arrear rent in the Kashmir Division. 

(2) Realization of rent from B class huts at Gulmarg that 

lapsed to the Grovernment during the year. 

(3) Rent realized from A class huts at Gulmarg that were 

hitherto reserved for Government officials but were let out 
during the year. xcl wut 


(4) Rent realized from the huts of His Highness the Mabaraia 
Bahadm- at Gulmarg let out during the year. 


The income under the revenue heads (6) and ('cl above 
and the increase calls for no remarks. 


fluctuating 


The receipts under the following heads showed 
the year under report: — 


a decrease during 


(a) Miscellaneous 

(b) Sale of materials 

(c) . Dak Bungalows 


Rs. 

5,769 

884 

5,048 


The income under (a) and (&) being of a fluctuating nature 
decrease calls for no explanation. 


the 


As regards Dak Bungalows the decrease was due to the following 

CiXxlS0s r~~ 


(1) The Dak Bungalow at Baramulla was closed from 4th 
Baisakh 1985. 

-The l)ckk Bungalow^s at Barsala, Garhi and XTri were given 
on contract to Messrs. Nedou and Sons with effect from 
20th Baisakh 1985. The rent due for the first 6 months 
- of 1985 was received during the year 1985-86. 

Asa matter of fact there has been an increase under Dak Bunga¬ 
lows, the only diferenee being that the income of the vear has 
accounted for in 1985-86. 


5. The original budget grant for the year under report was 

Grant istatem.nt A). 28,03,109which was su^lemei^ed byre-appropriations 

and extra grants to the extent of Rs. 5,24,877 The totnl 
budget thus amounted to Rs. 33,27, 986. . J-ne toiai 

6. The net expenditure after deducting a credit of Rs. 14,517 under 

EKpeDditnre tho suspense heads amounted to Rs 31 10 93Q thn^ 

csut.m.nt B result!^ in a lapse of Es. 2,17,047. The lapses’ occun-ed 

chietiy in the Jammu, Kashmir and Banihal Road Divisions for the 
following reasons: — 


(aj Jammu Division. —Rs. 1,17,283 

X, A budget grant of Rs 1,00,000 was allotted for the construction 

of Hotel Building at Jammu. The design and site for the building were 

not settled during the year and, therefore, Rs. 93,663 lapsed. 

(2) There was a lapse of Rs. 14,830 under the budget grant for 

annual repairs due to petty savings and economv observed in the execution 
of repairs. 


(3) An allotment, of Bs. 90,000 was sanctioned for tlie purchase of 
furniture for the residential quarters of the officers entitled to free furnished 
houses. Expenditure to the extent of Rs. 71,721 was incurred and the 
balance of Rs. 18,279 lapsed. 


(6) Kashmir Division. —Rs. 26,766. 


(1) A sum of Rs. 710 lapsed under the budget grant for 2nd class 
Dispensary at Skardu as the contractor’s claim could not be finally settled 
on ^count of difference in the rates of various items. 

(2) For want of final settlement with the contractor a sum of 
Ks 350 imder the budget grant for levelling Polo Ground, Srinagar, 

remained unspent. 

(3) Rs. 238 allotted for pipe connection to Guest House No. 4 are 
shown as unspent as the amount has been adjusted in the accounts for Assuj 
1985 supplementary under instructions from the Accountant-General. 

('ll Rs 824 allotted for extension of pipe connection to Guest 
House No 2 could not be utilized for want of definite information as to how 
the work was to be done. The matter remained under correspondence and 

the work could not be carried out. 


r5) A sum of Rs. 1,284 was allotted for the reconstruction of Ghat 
nt Rarn Nivas Palace and the work was started on the 17th March 1928. 
it had to be stopped owing to the arrival of Butler Commission and after 
j-i the work could not be resumed as the Palace remained undei 
occupation by Junior Maharani Sahiba till the end of the year. For this 

reason Rs. 1,026 lapsed. 


(6^ There was a budget provision of Rs. 25,000 for the convexsion 

of Palaces into offices which was not operated^ upon. An expenditure of 
Rs 1 600 only was incurred and about Rs. 20.^00 were utilized m mal^ng 
payments for works done by contractors for which no funds existed. The 

balance of Rs. 3,400 lapsed. 


(7) Accounts for the expenditure of Rs. 4,000, allotted for special 
repairs to Leh Treaty High Road placed at the disposal of the British 
Joint Commissioner were not received in time Accountam- 

General. The amount has, however, been adjusted m the final accounts of 

the year. 


(S) There were savings in the annual repairs grant to the extent of 
"Rs; 968. This figure will, however, be considerably reduced bj'^ adjustmen 
made in the final accounts of the year and the balance that will remain, 
will represent petty savings under the budget giant. 

(9) Under the Head “Tools and Plant” there was a saving of 
Rs 4 oil due to the fact that the accounts had not been liquidated. A 
considerable portion has been adjusted in the supplementary accounts of 

the year. 


riO) There were savings under the Head “Establishment” for the 
reason that provision made in the budget for an Assistant Engineer for the 
Palace Division was not utilized as no Assistant Engineer was appointed. 


(c) Banihal Road Division. —Rs. 33,660. 

rn The construction of Chenani NaUah Bridge for which there 
was a budget, provision of T?s. 31,834 could not be completed owing to 
the occurrence of floods and therefore Bs. 11,809 lapsed. 


(2^ Rs 5 932 lapsed under the !Head Annual Repairs due to petty 
savings. 
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(3) Under the Head “Establishment” thei’e were savings to the 
extent of Rs. 5,688 for the reason that arrear increments due to the 
Divisional Engineer and the Assistant Engineers were not sanctioned in 
time while the post of an Overseer remained vacant for a greater part of 
the year. 


(4) There was a net credit of Rs. 7,529 under the suspense heads 
which reduced the expenditure to that extent. 


Establishment. 


The 

this 

the 

pay 

this 


5. The expenditure on original works and repairs amounted to 

Rs. 26,55,332 while the expenditure on establishment 
was Rs, 3,61,781. The expenditure on establishment 
represents 13*6% of the outlay on works and repairs against 16'7% for the 
period of 18 months from 1st Baisakh 1983 to the end of Assuj 1984. 
percentage is too low as compared to the authorized limit of 2i*5 and 
clearly shows that not only is the establishment insufficient for 
present day requirements of the Department but that the rates of 
which were fixed some 20 years ago are hopelessly low. Realizing 
situation a Reorganization Scheme was sent up by Col. Fraser some 13 
years ago. No action was taken on that and another scheme was drawn 
up by me after thorough consideration and a good deal of labour in 1923 
but it also met the same fate. A third scheme was put up in April 1928 
and although a speedy decision was expected no orders have so far been 
passed by the Government. This is most discouraging to the staff of the 
Department and almost every one feels discontent. A good number of the 
employees who have been anxiously waiting for a revision of the scales of 
pay are now fast approaching the age of retirement. If ever a revision of 
the present salaries is made, the old men most of whom have served the 
State loyally and faithfuDy for practically the whole of their lives, will 
receive little or no benefit in the shape of an increase either in pay or pen¬ 
sion. There are many in the P. W. D. who are today drawing the same 
pay as they were in receipt of a decade or more ago as under the present 
scale the scope for advancement is very limited. This state of affairs should 
not, as I have repeatedly brought to notice, continue indefinitely and sooner 
the rates of pay and T. A. are suitably increased, the better it would be for 
all concerned, and react to the advantage of this Government’s work under 
a sense of better contentment. 


6. The expenditure on Tools and Plant amounted to Rs. 1,03,085 which 

includes Rs. 71,721 on account of the cost of furniture 
oois and Plant. supplied for the Bungalows of the officers entitled to 

free furnished quarters. This is not “Tools and Plant” for woi’ks in the 
right sense of the term and should be excluded in calculating the percentage 
of cost. After deducting this amount, therefore, the net expenditure on 
Tools and Plant comes to Rs. 31,364 which represents 1‘18% of the outlay 
of Rs. 26,55,332 on works and repairs against the authorized percentage 
of 1*5. 


7. (a) 


Brief Review. 


Conditions were very abnorina] during the year particularly 
so far as the execution of Public Works Department 
works was concerned. Natural calamities over which 
no human control should be exercised such as. ]>favy rains and floods, 
brought about a great stress and all Engineering Staff tad to be over*busy 
and to work hard and continuously for a good length of tirce in combating 
the disaster and restoring things to order. Valuable time in the middle of 
‘busy working season which otherwise, could have been best utilized in the 
supervision and execution of works of public utility had to be devoted to 
the adoption of measures for protection against general devastation and 
then to the restoration of damage and spoil wrought every here and there. 
Inspite of all this untimely abstruction and dislocation it may be said to the 
credit of the Divisional Engineers and their subordinates that no pains 
were spared in pushing on works as per sanctioned budget programme and 
this should be judged from the fact that the expenditure incurred on 
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ovif^inal works and annual repairs was over 26J lakhs of rupees. All con¬ 
cerned deserve praise and apjjrcciation for the loyal assistance rendered in 
carrying on the administration of the Department. Owing to abnormal 
conditions prevailing everywhere the Chief Engineer was exceptionally 
busy during the year in touring about and attending to the minutest 
possible details. Cordial relations existed and every one worked cheerfully. 

(h) The Butler Commission visited Kashmir in the month of 
March and returned in April when the weather was exceptionally bad as is 
usual at such times of the year. Land slips were coming down very 
frequently at several places on the Jhelum Valley Road and the Com¬ 
mission travelled back in heavy rain from Srinagar to Domel. Streneous 
efforts were, however, made by the road staff and the road was kept open 
throughout and not a moment delay occurred in the Commission’s return 
journey. The arrangements were highly appreciated. 

ic) The year was specially noted for abnormal rainfall and un¬ 
precedented floods throughout the length and breadth of the country. The 
intensity of the rainfall can be gauged from the fact that in the Gilgit 
District which is the driest part of the State and where rains are scanty, 
a rainfall of 3'28 inches was recorded in March and of 3T3 inches in 
September 1928. It rained continuously from 30th August to 1st Sep¬ 
tember 192S and the deluge was so unprecedented that it is said to have 
never before wrought such havoc and done so much terrible damage within 
living memory. The effect of the flood and rains was more serious in the 
Kashmir Valley and along the Jhelum Valley Road andBanihal Cart Road. 
Water rose in all rivers and streams to an iinprecedented level, every thing 
looked appalling and all were perplexed. There was loss of human life and 
cattle and some pilgrims to the sacred cave of Amar Nath died on their 
way. There were heavy land slips, communication was blocked and many 
bridges, culverts and retaining walls were either seriously damaged or 
totally washed away. Damage to Government buildings was considerable. 
It was a very hard time for the officers and subordinates of the Public 
Works Depai-tment who showed exceptional zeal and energy and it was 
through their hard work for days and nights together that the danger was 
averted and communication quickly restored. The work in connection 
with the opening out was immediately started and things were restored 
to a normal order in a short space of time. The permanent restoration of 
damage is estimated to cost about Rs. 5,13,000 and work will be taken in 
hand on allotment of funds, which at time of writing is still awaited. 

(d) Another Reorganization Scheme of the Roads and Buildings 
Department was submitted in accordance with orders from the Govern¬ 
ment but sanction was not received during the year. It was the third 
scheme of its kind as the first was submitted by Colonel Fraser as far hach as 
1916 when necessity for the revision of pay teas felt and the second hy me in 1923. 

(rj) The Srinagar Palaces Division was abolished and amalgamated 
with the Kashmir Division. The charge of the Private Domains works of 
of His Highness the Maharaja Bahadur in the Jammu and Kashmir 
Provinces which w^ere looked after by a Superintending Engineer was 
transferred to the control of the Chief Engineer, Roads and Buildings 
Department. The Domains works at Srinagar, Gulmarg- and Langet are 
now in charge of the Divisional Engineer, Kashmir Division, w’hile those 
at Jammu and Bhadarwah are looked after by the Divisional Engineers of 
the Jammu and Banihal Road Divisions respectively. The extension of 
jurisdiction has greatly increased the work and responsibility of all officers 
who are discharging them to the best of their ability. 

(e) The jurisdiction of the Kashmir Division is at present very large 
while that of the Jhelum Valley Road Division is capable of a little exten¬ 
sion. With this in view the Sopore section of the Kashmir Division was 
transferred to the Jhelum Valley Road Division during the year under report. 
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(/) Some important building construction works such as Military 
works at Satwari and Jammu Hotel were sanctioned in the budget and 
special arrangements were necessary for the preparation of designs and the 
execution of woi’ks. A special Sub-Division was,^ therefore, formed at 
Jammu and put in charge of Mr. K. L. Nanda, Assistant Engineer, direct 
under the Chief Engineer. The construction of Hotel building remained 
in abeyance during the year and the special Sub-Division was abolished in 
June 1928 when Mr. K, L. Nanda was appointed as Divisional Engineer, 
Jammu Division, on Pt. Atma Ram’s transfer to Poonch. 

(^1 The services of Pt, Atma Ram, Divisional Engineer, were lent to 
Poonch Jagir for a period of one year and on his transfer Mr. K. L. Nanda, 
Assistant Engineer, was appointed to the charge of Division as being the 
most senior, qualified, and capable officer. 


(i[i) I must place on record my highest appreciation of the most 
valuable service rendered to the Kashmir Government by Mr. Mackenzie, 
late Chief Mechanical Engineer, ever since he was entrusted with the du^ 
of inspecting and repairing steam road rollers and other machinery in this 
State. He was a very zealous and energetic officer and it was through his 
superior and highly qualified mechanical knowledge and experience thatour 
36 road rollers were maintained in a high state of efficiency and run at a 
moderate expense. The most timely and valuable assistance given by Mr. 
Mackenzie is highly appreciated by me and the Divisional Engineers con¬ 
cerned and I am grateful to him for the generous spirit of co-operation 
that he displayed on every occasion. His retirement is a serious loss to 

this Department. 

(i) The most important buildings work in hand was the construc¬ 
tion of Military Barracks at Srinagar, Jammu and Gilgit as per Reorganiza¬ 
tion Scheme of the Military Department sanctioned in 1922, Work at 
Gilgit was completed while that at Srinagar and Jammu progressed satisfac¬ 
torily under the special arrangements made for its execution. The total 
expenditure incurred during the year was Rs. 4,12,381 and several of the 
buildings were completed and made over to the Military Department for 

occupation. 

(j) The road construction programme progressed satisfactorily and 
the expenditure on new roads and improvements to the existing roads was 
about Rs 1 14,000 during the year excluding the improvements made to the 
Banihal Cart Road and Jhelum Yalley Road. The following were the im¬ 
portant road Construction and impiovement works in band during the yeai. 

1. Metalling Badgam road. 

2. Mirpur-Chechian road. 

0 jjj^pj.QYGxnent and metalling of Jammu-Samba road, 

4. Improvement to Katra-Suketar road. 

5. Buchwara-Gagribal road. 

w 

6 . Improvement to Anantnag-Bawan road. 

7. Improvement and metalling of Anantnag-Achhabal road. 

8 . Metalling Nasim Bagh road. 

There is still much room for improvement in the direction of road 
building in all the Provinces of the State with a view to further develop¬ 
ment of the resoui’ces of the country. Several road schemes are under con¬ 
templation and a number of projects have already been worked out and are 
awaiting the allotment of funds. 
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(A) Of the improvement building and other works the following 
were the chief ones:— 

1. Conversion of Qolghar at Jammu into Inner Palaces. 

2. Munsiff’s Court at Ranbirsinghpura. 

3. Conversion of old Palaces and Baradari at Jammu into ofiSces. 

4. Pavement and drainage of Reasi Bazar. 

5. 2nd class Dispensary at Skardu. 

6. Maternity Block in Diamond Jubilee Zenana Hospital, Srinagar. 

7. Construction of Main Hotel Building at Srinagar. 

8. Construction of Polo Ponies Stables at Srinagar. 

9. Improvement to Srinagar Water Supply. 

10. Construction of Nowpur Kuhl in Gilgit. 


PART II, 

8. (a) Pandit Samsar Chand Koul, Superintendent, was incharge 

of the Direction office throughout the year and has been 
Direction office. since the post of Personal Assistant to the Chief 

Engineer was abolished in 1981. He possesses a sound and thorough 
knowledge of the working details and with the vast amount of experience 
at his back he has proved extremely useful to me and has managed his 
important charge very creditably. Pt. Samsar Chand Koul is practically 
my p. A., and is underpaid for the work he has to do. His services are 
fully worthy of special recognition and it would be very much in the in¬ 
terest of the Department if his services are retained so long as he continues 
to be useful and fit for duty. 

(h) The expenditure on establishment, travelling allowance and 
contingencies was Rs. 54,622 which represents 2 05 % of the outlay of 
Rs. 26,55,322 on works and repairs against 4‘5 % admissible under the rules. 
This shows that the cost of establishment is less than one half of what is 
ordinarily admissible for a Direction office. As I have repeatedly pointed 
out the scale of pay for my office establishment is very low being the same 
as it is for Divisional offices which also is inadequate for the present day 
requirements. Further more, my office is undermanned and the few clerks 
that there are, are much over worked especially in my camp office at Srinagar 
where I am allowed to move with a small camp office though the major 
part of my technical and office work pertains to the Kashmir Province and 
has to be done during the working season at Srinagar. It has been found 
to the greater disadvantage that the office staff left in Jammu during the 
hot weather are only to an infinitesimal extent of any use to me. Unless 
fever and the intense heat render them unfit for work and my camp office 
men have to do all the work of the Roads and Buildings Branch for some 
7 months. Needless to say all this does not ensure efficiency and it lays 
great strain on me and my camp office staff. The question of the revision 
of my office establishment both in respect of pay and numerical strength 
calls for early attention of the higher authorities and should be speedily 
considered and settled. 

(c) The following statement shows the out-turn of work in the 
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Direction ofBce during the year under report.: 


Particulars. 

1 

1982. 

Average for 18 

months from 

1 1st Baiaakh 

1 1983 to the end 

[ of Assuj 1984. 

Average 


Diference, 


of 

columns 
2 and 3. 

1984-85. 

More. 

Less. 

Remarks. 

1 

2 ' 

3 

4 

5 

6 

7 

8 

Letters received 

J 1,720 

14,216 

12,968 

15,860 

2,892 



„ issued i 

14,005 ' 

i 

17,224 

16,615 

(a)15,762 

147 


(a) The letters 
issued do not 
include remin¬ 
ders. 








Total 

25,725 1 

31,440 

28,583 

31,122 

3,039 




From the above table it will be seen that work in the Direction 
office is increasing every year. It has considerably increased since 1921 
when the number of letters issued in the State Engineer ’s office was only 
12,584. The office was then adequately manned as there was a Personal 
Assistant and the number of clerks was more than I have got now. 
The heavy increase in my office work is telling badly on the reduced 
staff who have to work very hard and on Sundays and Gazetted holi¬ 
days. It is to their credit that the work is kept up to date inspite of 
the dislocation caused by the change of head quarters. 


PART III. 


BRIEF NOTICES OF DIVISIONS. 
1. Financial Statement. 


Kashmir Division. 


The statements marked A and B will show the budget allotment 

and expenditure of this Division under the final heads 
during the period under report. Details of the re¬ 
ceipts by Sub-heads are given in statement C and those of the expendi¬ 
ture in statement D. 


II. Principal woeks costing Rs, 5,000 and above. 

(a) Civil Buildings. 

1. The construction of 2nd class Dispensary building at Skardu 
mentioned in the previous reports was completed at an outlay of 
Rs. 41,019 against the sanctioned estimate of Rs. 43,858 and a great 
need of the District for improved hospital accommodation supplied. Final 
accounts of the work are yet to be closed. 


2. Arrangements for maternity eases in Diamond Jubilee Zenana 
Hospital, Srinagar, were in-adequate and the construction of a Maternity 
Block was considered indispensable with a view to increase the useful¬ 
ness of the hospital especially in consideration of large increase in the 
number of maternity cases. The work was taken in hand and completed 
during the year under report the expenditure being Rs. 27,482 against 
the sanctioned estimate of Rs. ^30,566 sanctioned by the Government 
vide Cabinet Secretary's No. 4558, dated 15th November 1928. The 
accounts are yet to be closed. 
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3. The construction of main Hotel building, Srinagar, the 
necessity for which has been explained in the previous reports remained 
in progress and the expenditure up to date was Rs. 3,63,213. 

4. His Highness the Maharaja Bahadur was pleased to command 
that a spacious stable for Polo ponies should be constructed as near to 
the Polo Ground, Srinagar, as possible. An estimate for the work 
amounting to Rs. 49,123 was sanctioned, site selected and the work 
taken in hand. The stables were completed at an outlay af Rs. 50,006 
and rented oiit to Mr. Nedou. 

5. In connection with the auspicious marriage of His Highness 
the Maharaja Bahadur it was found necessary to carry out sorae addi¬ 
tions and improvements to the building at Cheshma Shahi which were 
estimated to cost Rs. 6,886. The work which had been commenced 
during the first half of 1984 was completed in 1984-85 at an outlay of 
Rs. 6,997. 

6. Some sanitation works were ordered to be done in Raj Garh 
Palaces, the contract for the execution of which was given to Mr. Thomas 
Welch under a special agreement. The work was completed at an outlay 
of Rs. 11,559. 

7. His Highness the Maharaja Bahadur desired to make some ad¬ 
ditions and alterations to Ram Nivas Palace as per his commands conveyed 
from time to time. The necessary additions and alterations were done at 
a cost of Rs. 11,064 during the year under report. Some more additions 
and alterations to the building in the shape of providing a pantry had 
been carried out in the previous year payment for which was made during 
the year under report to the extent of Rs. 5,813. 

8. Under the commands of His Highness the Maharaja Bahadur 
order were given verbally by the P. W. Minister on the spot that the 
railing at Ram Nivas Palace to the river side should be replaced by new 
lathed railing as approved by His Highness the Maharaja Bahadur. An 
estimate for the work amounting to Rs. 10,536 was sanctioned and the 
work completed at an outlay of Rs. 10,487. 

(b) Military buildings. 

9. The construction of barracks and quarters for officers at Badami 
Bagh which form an important part of the Military Reorganization 
Scheme was in full progress under the supervision of Mr. T. Avery, En¬ 
gineer and contractor with whom a special agreement exists. Several of 
the buildings at the Cantonment were completed and taken over by the 
Military Department. The total expenditure upto date was Rs. 10,65,955 

(c) lioads and Bridges, 

10. The works in connection with the improvement and metalline^ 
of Srinagar-Badgam road mentioned in the last year's report was completed 
with the money allotted by the State Granaries Department. The ex¬ 
penditure amounted to Rs. 29,646 against the sanctioned estimate of 
Rs. 54,192. 

11. On account of large increase in motor and other wheeled traffic 
on Nasim Bagh road which leads from Srinagar to a pleasant c^arden on 
the bank of Dal Lake much frequented by visitors and others in summer it 
was found necessary to metal the road. The work which was begun 
many years before and on which some expenditure was incurred remained 
in abeyance for want of funds. It was resumed during the year under re¬ 
port and consolidation work completed to the extent of the funds available 
The work remained in progress and the expenditure on it at the close of the 
year under review was Rs. 10,687 against the sanctioned estimate amount¬ 
ing to Rs. 14,546. 
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12. The improvements and metalling of the roads from Aohabal to 
Anantnag and from Anantnag to Bawan mentioned in the previous renorts 
remained in progress. The roads are important as they are attached to 
important trade centres in the District. The total expenditure on them 
at the close of 1984-85, was Rs. 29,434 and Rs. 31,059 against the sanctioned 
estimates of Rs. 29,700 and Rs. 31,414 respectively. 


13. The construction of Buchwara-Gagi-ibal road mentioned in the 
last year’s report was completed at an outlay of Rs. 11,322 against the 

sanctioned estimate of Rs. 11,478 and proved of gi-eat convenience to 
public. 


(d) Miscellaneotis. 

14. Improvements to Srinagar water supply mentioned in the 

previous report remained in progress during the year under report The 
improvements already made have given satisfactory results and the 
general complaint in regard to the scarcity of water has been removed. 
The total expenditure up to date on this important work was Rs. 92 875 
against the sanctioned estimate of Rs. 1,57,239. ’ 

15. Improvements to Srinagar Polo ground mentioned in the last 
year’s report were in progress. Other improvements were ordered to be 
carried out and the work was done to the extent of the funds available. 
The expenditure on further improvements at the close of the year under 
review was Rs. 11,111 against the sanctioned estimate of Rs. 11,121. 

(e) Flood damages, 

16. As mentioned in Part I of this report the floods of September 
1928 were quite unprecedented in the history of Kashmir. The havoc 
wrought to the roads and buildings was so serious that a good amount 
of money is required to restore them to their proper condition. The 
roads along ^ side the idver were submerged under water and badly 
damaged. Much was, however, done in the way of opening out with the 
small amount allotted so that traffic could pass over the roads without 
imdue interruption. The buildings were repaired and made safe and 
habitable though much still remains to be done. The expenditure on 
opening out was Rs. 44,761 and estimates for permanent restoration of 
damages were submitted. 


(/) Jagir works, 

17- As a result of the transfer of the control of Private Domains 
Works Department from the Superintending Engineer, His Highness’ 
Palace Works, to the Chief Engineer, Roads and Buildings Department 
the Jagir works at Srinagar were transferred to the Kashmir Division! 
It was, however, considered expedient not to take charge of such works 
as had been done under the supervision of the Superintending Engineer 
and the accounts of which had not yet been finally settled. No works of 
any importance were therefor© done by the Divisional Engineer but a 
sum of Rs. 10,000 was placed at his disposal for various petty works 
which were carried out. The major works done were the following:— 

(1) New west wing Gulab Bhawan. 

(2) Special repairs to stable at Gupkar. 

(^) Contribution works, 

18: The expenditure on contribution works during the year under 
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report was Rs. 29,412. The principal works done were following;— 

(1) Extension of Boiler House, Silk Factory. 

(2) Additions and alterations to Srinagar Club Buildings, 

(3) Repairs to Draphama Bungalow. 

(4) Repairs to State boats. 

(5) Repairs to 5 parindas, 

(6) Repairs to 25 Hanjiwala parinda. 

I, Financial Statement. 


For the budget grant and expenditure of this Division for the 

year under i*eport the statements A and B may be 
referred to. Details of the receipts are given in 
statement C and those of the expenditure in statement E. 


Jammu Division. 


II. Principal works costing Rs. 5,000 and above. 

(a) Civil Buildings, 


1. ' Orders were given by His Highness the Maharaja Bahadur 
for the conversion of the outer Palace of His late Highness into Zenana 
suites and to provide suitable blocks with separate stair cases. An 
estimate for the work amounting to Rs. 65,342 was sanctioned by the 
Government in Cabinet Secretary’s No. 2487, dated 24th August 1928 
and the work which was of a very important nature was put in hand 
and completed with the exception of water connection and electric light 
installations and some other petty works. Both the designing and execu¬ 
tion of the work required careful consideration and it has been satisfactorily 
done. Funds have not yet been allotted for this work but payment to 
the extent of Rs. 22,552 was made during the year. 

2. Orders were given by His Highness the Maharaja Bahadur that 
Gulabi Hall in Durbargarh Palaces should be used for small Durbars. To 
make it fit for the purpose it was necessai’y to make improvements to the 
Hall by renewing its colouring and painting. But it was found on 

\ examination that the roof of the Hall was not safe as the ends of the beams 

had rotten. It was, therefore, proposed to reroof the Hall for which an 
estimate amounting to Ks. 7,139 was sanctioned by the Public Works 
Minister in his letter No. 902-S, dated 28th November 1927. The work 
was started and completed at an outlay of Rs. 6,945. 

3. Orders of His Highness the Maharaja Bahadur were conveyed 
by the Public Works Minister to the effect that a 7 feet Pm’dah wall should 
be built round the Akhnoor Bungalow excepting the river front and that 
the public road passing through the Bungalow and the river should be 
diverted. The work which was put in hand is in progress against a 
sanctioned estimate of Rs. 7,500. Funds were not allotted but a payment 
of Rs. 1,056 was made during the year 


4, A provision of Rs. 25,000 was sanctioned for the conversion of 
some palaces at Jammu into offices. The work was started and accommoda¬ 
tion was provided for nearly 15 offices during the year under report. The 
expenditure amounted to Rs. 20,020. 


5. The constiniction of Munsiff’s court at Ranbirsinghpura men¬ 
tioned in the last year’s report was completed and the expenditure on it 
amounted to Rs. 20,500 against the sanctioned estimate of Rs. 18,365. 
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(6) Miliiary Buildings, 

6. The Military building construction scheme was in full progress 
and a provision of Rs. 2,00,000 was sanctioned for the purpose in the budget. 
The expenditure during the year amounted toRs. 1,91,579 and the following 
works were completed:— 

(a) Three sets of kitchens. 

{h) Extension of Cavalry quarter guard. 

(c) Construction of 3 officers quarters at Satwari. 

{d) Four sets of stables. 

(e) Two Harness rooms. 

(O Four Indian officers quarters. 

{(f) Battery office. 

I 

{h) Armourer’s shop. 

Besides the above 2 sets of kitchens were constructed in old Infantry 
Lines, Satwari at a cost at Rs. 14,294 against the sanctioned estimate of 

Rs. 14,088. 


(c) Hoads and Bridges. 

7. The construction of Mirpur-Chechian road which is an important 
work on trade considerations remained in progress. The whole length has 
been metalled and bridges and culverts are now in hand. The most im¬ 
portant bridge on the road is the one at Kas Kalyal which is under cons¬ 
truction. The total expenditure on the road at the end of the year under 
report was Rs. 2,19,218 against the sanctioned project of Rs. 2,51,324. 

8. The metalling of Jammu-Samba road mentioned in the previ¬ 
ous reports remained in progress as the work is being done gradually 
according to the funds allotted from time to time. Miles 11 and 12 of the 
road w^ere metalled during the year and the total expenditure up to 
date was Rs. 26,982 against the sanctioned estimate of Rs. 87,597. 

9 There are 4 sandy nallahs on the Jammu-Samba road which 
^ive considerable trouble to wheeled traffic as the wheels of motors, lorries 
and tongas go deep into the sandy beds. To remove this difficulty a new 
method was devised for easily crossing sandy beds of rivers by means of 
wire mesh netting laid just below the surface. An estimate amounting to 
Es 16 537 for the application of this process to the crossings on Jammu- 
Samba road was sanctioned by His Highness the Maharaja Bahadur in the 
Minister-in-Waiting’s No, 2618, dated 13th October 1927, and the work 
done at a cost of Rs. 16,981. 

10 The Bald Nallah crossing on the Jammu-Suchet Garh i-oad 
presents considerable difficulty to traffic and in order to remove them, some 
improvements were tried during the year at an expenditure of Rs, 9,018 
against an estimate of Rs. 8,966. 

{d) Miscellaneous. 

11. The sinking of a well in Mirpur Jail which was commenced 
some years before was resumed and the work completed at an outlay of 
Rs. 10,633 against the sanctioned estimate amounting to Rs. 10,686. 
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I. Financial Statement. 


The budget grant and expenditure of this Division are abstracted 
jhcium Valley Boad ill statements A and B. Details of the receipts by 

sub-heads are shown in statement C and those of the 
expenditure in statement F. 

II. Pbinoipal wokks. 

(a) Roo/ds and Bridges* 

1, The only major work done during the year was the extension of 
Parimpora bridge in mile 127 of the Jhelum Valley Koad. The Irrigation 
Department decided to widen the Parimpora Nallah in order to convert it 
into a Spill Channel 400 feet wide and for this reason it became necessary 
to extend the old bridge by 200 feet. Funds for the work were provided in 
the budget of the Irrigation Department but were placed at the disposal 
of the Divisional Engineer, Jhelum Valley Road Division, to whom the 
work concerned. The work was done in the thick of winter under trying 
circumstances and completed with an expenditure of Rs. 20,061 against the 
sanctioned amount of Rs. 21,193. 

2, The Jhelum Valley Road from Srinagar to Kohalla was 
maintained in a good condition and inspite of heavy rains and unpreceden¬ 
ted flood no undue interruption of traffic was allowed to occur. This road 
is 132 miles long but there are other branch roads consisting of a length of 
48 miles, the total mileage of the metalled roads to be maintaind being 
ttius 180. The expenditure on the maintenance of all the metalled roads 
was Rs, 3,43,625 which gives an average of Rs. 1,909 per mile per annum. 
This expenditure, however, includes Rs. 16,578 spent on “Opening out” t. e, 
removing slips and making temporary diversions where the road had been 
breached or bridges swept away by floods brought down by the unpreceden¬ 
ted heavy rains of August and September. If this amount were deducted 
as it should be, the net expenditure on maintenance under normal 
conditions would come down to Rs. 3,27,047 which gives an average of 
Rs, 1,81 i only per mile. This is less than one half of the expenditure 
incurred on the maintenance of the neighouring road from Kohalla to 
Murree in British territory. Inspite of this the road was kept in a very 
good order so that when the Butler Commission visited Kashmir in March 
1928, the weather was exceptionally bad. They had beating rains on their 
return journey but they wwe not delayed even for a minute on the road. 
Sir Harcourt was greatly pleased with the management of the road and* 
His Highness the Maharaja Bahadur himself was once pleased to remark 
“The road is in excellent condition”. 

The following traffic passed over the road during the year under 
report:— 

{a) Motors and lorries ... Nearly 28,439 

(J)\ Bullock carts ,, 25,787 

(c) Other vehicles except tongas ,, 1.322 

Besides the above thusands of tongas passed over the road but their 
number is not known being over intermediate lengths. 

The Jhelum Valley Road forms the most important link between 
Srinagar, the capital of Kashmir and British territory. It is also the 
principal road over which the trade of the country mostly passes and, as 
such, it not only facilitates traffic but is one of the main sources of 
revenue to the State. The annual receipts from road toll and Customs 
amount to over Rs. 30,00,000 and this is entirely due to the existence of 
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this road which so largely contributes to the welfare and prosperity of the 
country. 

3. The exceptionally heavy rains and unprecedented floods did so 
much damage to the road as never happened within living memory. There 
was hardly a mile where slips did not come. The road was breached 
at not less than 10 places. Shalting bridge in mile 127 and Odussa 
bridge in mile 60 were partly swept away. Opi bridge in mile 57 lost 
two of its big arches and had the third one cracked so badly that it will 
have to be dismantled. This was the heaviest loss as the bridge was 
constructed only 3 years ago at a cost of Rs. 20,000. To meet the critical 
situation temporary bridges were put up and diversions made as quickly as 
possible in order to get the traffic through with the least possible delay. 
There were numerous difficulties at every turn but the staff coped with 
them in a most creditable manner. 


Miscellaneoits, 

4. 25 more hxits were added during the year under report to the list 

of rentable huts at Gulmarg raising the total to 91. The amount of rent, 
recovered from them and the garages at Tangmarg went up from 
Es. 39,000 in the previous year to Es, 44,000 during the year under report. 
The corresx)ondence that has to be done in connection with the leasing, 
repairs and subletting of the huts and the I'ealization of rent etc., is 
enormous and can better be imagined than described. The amount of 
correspondence during 1984-85 was unprecedented and to cope with it the 
Divisional Engineer and his accountant and the clerk ooncerned had to 
put in extra hard work throughout the year. 


5. In his capacity as a first class Magistrate, the Divisional 
Engineer tried 140 cases of violation of Motor Vehicles Regulation and 
realized Es. 3,438 as fine. The total revenue collected upto 1st Katik 1985 
since the Divisional Engineer was vested with Magisterial powers amounts to 
Rs, 13,597 which is quite a handsome figure. He has been recommended 
for a special allowance of Rs. 150 p, m. for this additional work which 
the Divisional Engineer has richly earned. 

I. Financial Statement. 


The budget allotment and expenditure of this Division are abstracted 

in the statement marked A and B. Details by sub¬ 
heads of the receipts are given in statement C and those 
of the expenditure in statement G, 


Sftsllial Road Division. 


II. Principal works costing Rs. 5,000 ani> above. 

{a) Buildings, 

1. Additions and alterations to His Highness the Maharaja 
Bahadur's Rest House mentioned in the previous report were completed. 
Further additions and alterations were ordered to be done for which 
different estimates aggregating to Es. 14,683 were sanctioned and funds 
allotted. The work was completed during the year under report at an 
outlay of Rs. 14,880. 


(ft) Roads mid Bridges, 

2. The Banihal Cart Road which connects the two capitals of 
Srinagar and Jammu was maintained in a satisfactory condition. The 
maintenance grant was spent on repairs to retaining and breast walls, 
parapets, culverts and bridges, removal of slips and resurfacing. False 
gradients were rectified and double tracks provided at dangerous corners 
and other minor improvements carried out. The road was widened at 
several nan*ow places though much still remains to be done in this respect. 


The Banihal Road was seriously damaged by the unprecedented rainfall 
of August and September which brought numerous slips. Retaining walls 
fell down in several miles and some bridges and culverts as well as some 
portions of the road in various lengths were washed away. The road 
remained closed to traffic for about 10 days and it was with strenuous efforts 
that communication was restored. 

The expenditure on the maintenance of the Banihal Cart Road 
amounted to Rb. 3, 70,067 which gives an average of Rs. 2,151 per mile 
The road remained open for wheeled traffic from 27th April to the end of 
November 1928 and the following wheeled traffic passed over it 

(o) Lorries and motor cars About 7,500 

(6) Bullock carts ... .•* ,, 275 

(c) Other vehicles drawn by horses ... ,, 350 

The increased motor traffic during the year caused a more heavy 
strain on the road than in the last year which necessitated raising the 
standard of road maintenance. This*road is next in importance to the 
Jhelum Valley Road so far as thefacilitiesfortradeand traffic are concerned. 
With the opening of the Banihal Cart Road trade has begun to flourish while 
it has also proved a source of revenue to the State in the shape of road 
toll which for the year under report was Rs. 94,958. 

3. The construction of Narsu Nallah bridge which was started last 
year was in progress and hoisting of girders was in hand when the unpre¬ 
cedented floods completely washed away all that bad been done with the 
exception of iron work which was saved with difficulty. The flood has 
so seriously altered the condition that it is not possible now to erect a 
'brid<^e at the place. The whole mountainside has moved some 50 feet 
downwards and the area of the slide is approximately jth of a mile at very 

steep pitch. 

4. The construction of another important bridge over the Chenani 
Nallah estimated to cost Rs. 35,115 was taken in hand. The work re¬ 
mained in progress and the expenditure on it during the year under report 

was Rs. 20,025. 

5. The lining of Nandni Tvinnel mentioned in the previous reports 

completed at an outlay of Rs, 13,811 against the sanctioned estimate 

of Rs. 15,000. 

6. The improvements to Katra-Suketar Road mentioned in the pre¬ 
vious reports remained in progress against the sanctioned estimate of 
Rs. 1 35,000. A sum of Rs, 3,000 was allotted for it which was spent 
on the’ construction of an iron bridge over a nallah which was unbridged 

before. 


(c) Miscellaneous. 

7 The pavement and drainage of Reasi town mentioned in the 
previous reports remained in progress and the expenditure up to date 
amounted to Rs. 22,929 against the sanctioned project of Ks. 23,601. 

I. Financial Statement. 

The budget allotment and expenditure of the Division are shovm 

in the abstracts marked A and B. Details of the receipts 
digit Diviiioo. given in statement C and those of the expenditure 

on original works, repairs and other heads in statement H. 



Rs. 

was 
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q^'noo Imperial works for the vear IQR'n io 

Rs 9i,lS ® expenditure from Katik 1984 to the end of Assuf 1985 

II. Principal works costing Rs. 5,000 and above. 

1. An allotment of Rs. 15,180 was 

at B„nji, Gilgit „d Eatta of whioh”S,„Uon Zf t.“SS'irS“ 
works set forth by the Army Council and have beeHSK 

SSn?‘ Contonment for which land acquisition pap^ers arfu^der 

distribution amlfgir’mintionS Sthf^lLl yelr“s''‘rem^t 

competed at an outlay of Rs 12,061 IgaSsIX SLed'^eSSe^" 

Rs. 13,500. The saving has been due to fall in the price of pipes. ^ 

3. ^ A.S mentioned in one of the previous reports the construction of 
estimated to cost Rs. 31,083 was divided into twf pLts 

Jt « ?■ ™ completed toTsJi 

^ an outlay oi Ks. 21,1/3. The second part was left over to be donp hxr 

Revenue Department but that department expressed inability to do it 
The work was, therefore, entrusted to the P. W. D. and a 

ment of Rs. 10,000 simctioned for it. A sum of Rs. 7,407 only could 
however be spent as the work had to be commenced late in summed- S 
the alignment had been checked and properly laid. The work, therefore 
remamed in progress, the expenditm>e up to date being Rs. 28,580. ’ 

building used as Dispensary at Aliabad was not suitable 
foi the requiie^nts of a Hospital. The rooms were low-roofed and ill 
ventilated and the whole structure was very old. The construction of a 
new Dispensaiy was sanctioned at an estimated cost of Rs 8 622 and tbp 

work completed during the year under report at an outlay of Rs 8 450 

This IS the fc-st big work of the kind which has been solely carried out ^ 
local labour from the Hunza District. The Divisional Engineer renorts 
that the result IS mainly due to the P. W. D. Technical School at (^ilgit 

which has turned skilled workmen and to the fact that the ^ 

Hunp are very intelligent, diligent and active. The Mir Sahib 
IS said to have taken keen interest to produce good quality of 
which much credit is due to him. 

Imperial worlds, 

u ■ u major work was sanctioned but a number of minor works for 

which funds were allotted were carried out. pne of them was the construc¬ 
tion of a light suspension bridge at Grupis which was necessary in order to 

communication with Yasin. The work was done at a eo^f 
^ only as old cables were available for the purpose and the neonle 

of Yasm offered free labour. Thus by mutual co-operation the bridfre was 
finished and opened to traffic in September 1928. ^ 

Contribution works, 

6. A number of petty contribution works both State and private was 
cari'ied out and the total expenditure on them amounted to Rs 966 Thp 

most important of them was the improvement to Pari Kuhl on’ which thp 
expenditure amounted to Rs. 729. 


people of 
of Hunza 
work for 


Events, 


7. The chief events place were heavy rain falls and 

storms. It was early m March 1928 that unprecedented rainfall wrL|ht 



( 17 ) 

havoc in Gupis^ Gilgit and Cbilas Districts. Roads wore entirely washed 
away in many a long stretches mostly in the unsettled districts. Heavy 
damage was done to almost all the buildings which are not designed to meet 
such unusual rains. 8*92 inches of rainfall were recorded at Gilgit 
agaiust annual average of 2*7 inches. The lower road from Astoro to 
Do van tea Mushkin was severely damaged. A special grant of Rs, 7,022 
was allotted by the Imperial Government for restoration works in unsettled 
districts while all the damage in settled districts was restored from the 
annual repairs grant with the exception of the Lower Mushkin Road for 
which a separate estimate was prepared. 

Again in August and September 1928 heavy rains visited the Gilgit 
District and vei*}'^ heavy damage w^as done from Bandipur to Bunji and 
along the Gilgit-Cblias and Ohilas-Bandipur Roads. 7 major bridges of 
different spans varying from 150 to 20 feet were washed away and consider¬ 
able damage was done to the road throughout by heavy slips and failure 
of retaining walls. Restoration of road damages estimated to cost 
Rs. 10,000 was taken in hand atonce and through communication was res¬ 
tored within 5 days. Funds were arranged and work done to the extent of 
Rs, 5,500 during the j^’ear. The permanent restoration of damages which 
consists of the reconstruction of bridges is estimated to cost Rs. 14,000 and 
the work will be taken in hand on allotment of funds. Meanwhile diver¬ 
sions and temporarj^ bridges have been built everywhere and normal condi¬ 
tions of traffic restored. 


General, 

8. {a) General Beatliy visited the Agency in August 1928. 

(&) All the works were carried on smoothly and the general health 
of the staff I’emained good. 

(c) The P. W, D. Technical Institute continued to be a success and 
is becoming more and more popular. Its existence in the Agency on a 
permanent footing is highly desirable. 

Much credit is due to Mr, Chopra, Divisional Engineer, for the 
efficient management of works and the administration of this large Divi¬ 
sion handicapped though he has been for want of an Assistant Engineer. 
The Division is scattered over some 850 miles of roads in different directions 
and the appointment of an Assistant Engineer is a real necessity as often 
pointed out. It is also very risky to depend solely on the health of one 
individual in a straggling and strategically important Division cut off as it 
is for 6 months of the year from the outer world. 

(Sd.) W, P. APPLEFORD, 

Chief Enqineeb, Public Wobks Depaetment, 

Jammu and Kashmir Governmenim 

-I*. 























































































































































Stateubst a. 


Financial statement showing the expenditure incurred m the Roads and Buddings Department^ 
Jammu and Kashmir Goiermtieht, as compared with the Budget grant Jor the 

FasU year 1984-85. 


Division. 

Original 

Budget 

grant. 

Extra 
grant 
or re- 
appro¬ 
priation. 1 

Total. 

Actual ex¬ 
penditure 
including 
Suspense 
Heads. 

' Savings 
(lapse). 

Rbharks. 

jjifaction Ofi&CB 

71,856 

* * • • 

1 

71,856 

'64,622 

17,234 


Kashmir Division 

8,24>763 

2,26,225 

10,50,988 

10,24,222 

26,766 


Jammu Division 

6,70,398 

2,08,114 

8,84,512 

7,67,224 

1,17,288 


Jhelum Valley Road 
Division 

4,72,772 

19,127 

4,92,199 

4,78,025 

14,174 ' 


B. C. Road Division .. 

6,05,258 

65,611 

6,70,869 

6,37,209 

33,660 


Gilgit Division 

' 1,52,062 

5,500 

1,57,562 

1,49,637 

7,925 


Gband Total 

28,03,109 

1 5,24,877 

33,27.980 

31,10,939 

2,17,047 ' 



(Sd.) W. P. APPLEFORD, 

Chief Engineer, 


Roads and Buildings Departmen 
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Statembht C. 


Abstract of Receifts in the Roads and Buildings Departmenty JanMnu and Koshmir Gomrnmenif 

for ike Fasli yea/r 1984-85. 



1 - 


•v 

He&ds of Receipts. 

Kashmir 

Division. 

Jammu 

Division. 

* 

o 

1-^ * f-i 

Q 

' 

Banihal 
. Cart 
) Road 
Division. 

1 

Gilgit 

Division. 

Total. 

Remarks. 









Bent of buildings ». 

43,302 

3,822 

49,843 

’ 3,064 

3,131 

1,03,162 


Profit on sale of stores 
and contribution works 

• * * * 

—41 

30 

132 

88 

209 


Sale of old materials .. 

1,301 

860 

1,364 

88 

145 

3,758 


Sale of Tools and Plant 

221 

131 

369 

455 

771 

1,647 


Unclaimed Deposits .. 

1,891 

293 


—136 

* * * * 

2,049 


Miscellaneous 

7,468 

2,512 

4,670 

2,327 

226 1 

17,193 


Dak Bungalows 

* « « • 

■ * * « 

600 

• « * « 

* * * * 

600 


Sale of buildings 

/ 

• • r • 

• * # » ' 

253 

* « a ■ 

• 

253 


f 

* 

Total 

54,173 

7,577 

57,129 

5,932 

4,061 

1,28.871 




(Sd.) W. P. APPLE FORD, 

Chief Engineer, 

Roads and Buildings Departments 
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Statement D.' 


Detail of Expenditure oj the Kashmir Division daring the FasU year 1984-85 



o5 

03 

^ 1 

(J 

cd 

Allotment. 1 


tUD . 

a o 

•r oo 

a 


no 

s- ^ 

P ^ 




^ 1 

'O 00 

a* 

Name of work. 

H 

o 

c 

m tn 

^ 08 

13 ^ 

U.W 

. .—1 o 

« . 

03 

a 

i-i 1 

N 1 

P 1 

. O 1 

m 

a 

08 

bD 

W W 

OJ rH 

p 5 

^ 03 

/n Cj 

D -g* 1 

n 

TS 2 
c <5 


C 

a 

< 

CD M 
pL, 

X, 

.5P 

*5 

O 

03 

O 

X 

ElI 

REVENUE. 








Construction of Record Room Accoont- 
ant-Gteneral’s otftce 

25,000 

24,945 

• • i • ■ • 

■•••■V 1 

4 • • I t 1 


24,945 W 
i? 

Extension of Accountani-Generara 
office *** 

11,356 

11,151 



9**m •« 

686 

11.837 ( 

Conk house etc. attached to the 
hoiiee occupied by Maj -r Dube, 
Settlement Ctjmmissioner, Jammu 
and Government 

4,520 

1 

4,000 

1 

4,000 

4,012 

4,012 ( 

> c 

Total 

40,876 

36,096 1 

4,000 


4,000 

4,698 

40,794 

P W. D. 








Construction of roads and outlets to 
Kangati Rest House 

3,763 

1,118 


t« • • •« 1 


*«•*** 

1,118 ; 

I Constroction of Fulwama Rest House 

8,467 

62 


I 

« • « * • t 


62 

Construction of masonry tank and 
platform in State House occupied 

1 by Khan Rahadur Sheikh Abdul 
Qayoom 

187 

•»•*«« 1 


187 

187 

151 

171 

Total 

12,417 

1,180 1 


187 

1 187 

171 

1,351 

MEDICAL WORKS. 








Construction of 2ud class Dispensary 
at Skardu 

43,858 

17,329 

24,400 


1 24,400 

23,690 

41,019 

Water Supply Leper Asylum 

7,053 

1,013 


*mm* a■ 


« • * « * 4 

1,013 

Maternity Block, Diamond Jubilee 
Zanaua Hospital ... 

27,390 


1 27,390 

* • 4 * 4 « 

27,390 

27,482 

27,482 

Total ■«. 

78,801 

18,342 

1 51,790 


1 51,790 

51,172 

69,514 

CAPITAL WORKS, 




1 




[ Extension of Seed House at Ohirya 
Bagb ••• 

25,216 

19,555 



«**«•» 


19,555 

2 Construction of Main Hotel building 
and quarters, Srinagar ... 

3,28,872 

.2,42,007 

1,21,228 

«*•••* 

1,21,228 

1,21,206 

3,63,213 

3 Construction of Polo Ponies Stable 
at Srinagar 

49,123 


50,000 


50,000 

60,006 

50,006 

1 Xo^dl 

A,03,211 

2,61,562 

1,71,228 


1,71,228 

1,71 212 

4,32,774 ! 

WATER SUPPLY. 








1 Water supply Srinagar from Nisbat 
to Cottage Hospital 

2,77.764 

2,64,281 




—2 

2,64,279 

2 Improvement to Srinagar Water 
Supply 

1,57,237 

42,870 

50,000 


50,000 

50,005 

92,875 

3 Temporary pipe connection at Cbaah- 
mashahi in connection with His 
Highness' marriage ... 

1 



411 

411 

401 

1 401 

Total ... 

4,85,412 

3,07,151 

50,000 

411 

50,411 

50,404 

3,57,555 

_ 


RbmabsSi 


closed. 


Bed, 


In abeyance. 
Do, 


Completed, 


In progrega. 
In abeyance, 


In progreas. 


t 


In Progreaa, 


Do. 


Completed, 
Accounts to 
closed. 


Do. 


Completed^ 
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St AT EMBNT D.— (pontinue ^. 































































































































































































Statement B.— {coifdinmd)\ 


o 

% 


2 

Ud 


Name of work< 


Providing new entrance gate to Sher 
garhi Palace 


* • * 


cd 

a 


oa 


P 

a 

o 


a 


2.082 


Spcf'ial repairs to Rnja Sir Amar 
Singh's Inner Palace rrof (Inner 
Palace of Sbii Maharaj Mataji) ... 


Dismantling towers of Hia late 
Highness Inner Palace 


3.642 


Additional work done £Lt Chasbma- 


sbahi 


4 a# 


Total 

New works. 


1,834 


6,886 


Allotment 


Oi ^ 


9 




<X> ^ 


P o 


«s 

a 


bo 






o 


1.968 I ••.4.. 


3.450 


1,820 


... t 4 « 


2,055 


.«« 4 4 4 


Special ropaitB to late Raja Sir Atnar 
Singh’s Inner Palace, passage and 
verandah 


Raising the road side wall of Ram 
Niwas garden b; lattice work ... 


8 


10 


Sanitation work done at Raj Garb 
Palace. Srinagar 


Dismantling Pujaries’ quarters and 
repaiis to temple ««* 


11 


Improvements to the railing on the 
right protection bund of the Jbelnm 
river opposite to the Palace 


Road ia Narsioghgarh garden from 
Tanki Kadal to join Baramulla- 
SriDdErar Hoad 


12 


Srinagar Hoad 


31,518 


23,129 


fet * * « t 


2.997 


4,788 




634 


1.446 


1.&44 




• iif 


4 4* 1*4 


> « 4 * *• 


4 * * •* r 


4»* •# a 


*** 44* 


Rond in along extended Tanki Kadal 
road to meet BaramuUa-Srinagar 
Road 


**• 


* . « • • 


1,544 


IS 


14 


Additions and alterations to late 
Raja Ham Singh’s stable 


1,645 


15 


16 


Construction of 2 No. 5 peated latrine'* 
ill Ham Aiwas garden of His 
Highnesc’ servants 


Proposed additional pipe line to Ram 
Niwas Pala e 


4 ■■ 


17 


Addiuona and alterations to English 
Kitchen Ham Siwas 


Improvement to railing on 
protection bund of Jnelnm 
opposite to Palace 


right 

river 


4*4 


18 


19 


Making water clositn and urinals 
in Gulgar and Ram Niwas Palace 


20 


Reconstruction of Ghat Ram Niwas 
bungalow 


»*4 


Improvement to circular road, Ram 
Niwae garden 


1,119 


1,099 


570 


242 


• * « • 


1,645 


••t 


» * *•A* 


•••*«* 


4 4 *«ai 


756 


754 


1,284 


» 4 «• 


• ** 


21 


Conversioa of Hawan Hall and 
oviter rooms for new Golgar into 
Indian K itchen 


«*■'*** 


2,057 


P4 

o 


o. 

o. . 

« a 

A .2 

C3 ^ 


*«<«*• 


*4 • 


d 


O 

H 




*••44* 


• • • 144 


4,848 


4,843 


2,997 


4,789 


11.558 


634 


44•••« 


4.843 


4,843 


2,997 


eo . 
c tea 
'C oo 
s 
•o 


4,739 


684 


1,446 


1.446 


1,119 


1,099 


570 


242 


756 


1,544 


1.645 


1,119 


1,099 


570 


242 


756 


754 


1,284 


2,057 


764 


1,284 


CO 


^ i-i 

^ O 

H ^ 


W 


•tj 

d 


<5 in 
QO 




c w 
cu ^ 


—1 


4 44 *• • 


1,967 


Remarks. 




Completed, 


3,450 


1,820 


4,942 


4,941 


2,864 


4,762 


11,658 H,569 


640 


1,446 


1,624 


1,661 


1.105 


1,039 


591 


219 


634 


748 


258 


— 308 


6,997 


28,070 


2,864 


4,762 


11,559 


640 


1,446 


1,624 


1661 


1,105 


1.039 


591 


219 


634 


Do, 


Do. 


Do, 


Completed. 


1 


Do. 


Work done by 
Mr, Welch. 


Completed. 


Work done 
through Kash¬ 
mir Irrigation 

Division, 

Completed. 


Do. 


? 


Do. 


Do. 


Do. 


748 


Do, 


258 


—308 


Work done by 
Iirlgation Divi¬ 
sion, 

Completed. 


In progress 




2,057 2,057 I 2,057 Completed. 
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Statement D.— 



^ - 


7 







i 

0 . 

A Holm 

1 Nani 0 of work. 

03 

a 

W3 

o 

4^ 

0 

a 

o 

a 

< 

1 . 

Qj ® 

“ 4# 

1 

rt ^ 

c 0 

<D ^ 

M 5 1 

W 

1 

Original. | 

1 

1 

Special repairs t > new Gf>lgnT ••• 

2,885 

• • i 4 4 4 

• 4 4 4 4 4 

V 

Providing holes ta roof of Indiaa 
Kitchen ft^r outlet of smoko attached 
to Kuiu ^iwai^ Falnce 

847 

444*** 

4« « 

Pri)vicling light in Deorhi Offict^re^ 
room 

609 

* * * 4 44 

• 4 ■ 4 4 4 . 

providing cooking range in the 
Indian Kiiohen attached to Ram 
Niwa« Falacp, Srinagar 

963 

4 0 4 1 • ■ 

4 4 4 » • , 

Additions and alteratioos to Rum 
Niwaa Palace 

« *## * t 

44« 4 4 * . 

444444 

Proposed new railing along river aide 
wall Ram Niwas Palace ... 




Conversion of Palaca into Offices •** 

'k « • , « t 1 

14,400 

25,000 

Additional work ot river side railing 
Ram Niwas Palace 

• • • «' a • 

••■ *44 


Iraprovedtent to circular motor road 
in Uain Niwas Palace garden 

• V « ‘ * 

• 44 444 

-••*44 

Providing arched windows in Ram 
Niwas Palace ••• 


• 44444 


Additions and Alterations Ram 
Niwas Palace (providing a Peniry) 

■ t•« 

•«,,*« 1 

>- ■ ■ 4' 44 

Making fancy brass fenders in Ram 
^fiwas Palace 

••«• 44 


* ■ , ■44 

Fitting new wire netting and ceiling 
to late Raja Amar Singh’s Inner 
Palace 


> 4 * -■' 4 

■i 4 • 4 • 4 

Providing stair and passage in late 
Raja Ram Singh’s stable 

« 4 * • *4 

t 

4 « 4' 4 * • 

i 4• 4 44 

Construction of platform in lane bet- 
wen Ivhabgsh and new Golgar ... 

#44 « * « 

• 4 • 444 

4444*4 

Turfing inside circular road Ram 
Niwas Palace garden 

«4* ■ , « 


1 4 P i « 4 4 

Fitting Mnrabee ceiling in late Raja 

1 Amar Singh’s Inner Palace 

4 4 4 * • P 


1 4 4 ■ - 4 4 

3 Widening front Porch, Ram Niwas 
Palace ••• 

• t i 4 4 i 

14 , 44 ■ 

1 (444*4 

9 Sp^-cial repairs to Chasmashahi Guest 
House 

* 4 * *44 

, 4 * « • ■ 

1 P** t■4 

1 Petty woi'ks upto Rs. 200 each 

561 

, , • 4 4 4 

1 • ■ * 4 4 • 

Total ... 

1 26,151 

1 37,529 

28,189 

ROADS AND RRl DOES. 




1 1 Raising low portion Sopore-Drogrotil 
la road 

’ 27,911 

27,656 

1 ••,444 

2 Metalllnetc, NaBim Bagh road 

14,546 

2,931 

8,000 

3 luiproveiuent te Ganderbal road 

6,984 

2,158 

«*• 


0 

O 

.3 

*c 

CU 

o 

O- 

e 

I 

a 


2,885 


347 


509 


963 


11,064 


10,536 




■«* 




*•* • *• 


561 


60,96 




—187 


* « • • • • 


a 

CQ 

li 

3 

o 

H 


2,885 


847 


509 


963 

11,064 

10,536 

25,000 


p•• 




*4# * • 


fe a # ^ 


3 89,152 


• «* l '■1 


561 


4 • * « A 4 


7.813 


. 4 « • a 


bo , 

S « 

M 00 

0 L 

CO 

Q> 

i-H 

m 

a 

Ou ® 

H ^ 

Expend!tare to end 

of Asenj 1985. 

-1 

RRUAnitS. 

2,805 

2,805 

Completed. 

212 

212 

In progresi. 

447 ’ 

447 

Completed. 

976 

976 

Do. 

11,061 

11,061 

In progress* 

10,487 

10,487 

Do. 

1,600 

1,600 

Do. 

1,600 

1,600 

Do, 

3,184 

3,134 

Do. 

1.400 ' 

1,400 

Do. 

5,813 

5,818 

Do. 

889 

1 889 

Do. 

1,776 

1,776 

Do. 

1,264 

1,264 

Do. 

221 

221 

Do* 

1,272 

1,272 

Do. 

630 

630 

Do. 

961 

961 

Do. 

1,165 

1,165 

Do. 

519 

510 

Do, 

84,122 

1,21,651 


*•* • *• 

27,656 

1 Do. 

7,756 

10.687 

Do. 

• V 4 4 4 

2,158 

, Do. 


t 
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Statement D.— 


Name of work. 


S 

CS 

a 


CO 

ID 


a 

o 

s 

< 


d 

<p 


Ctl e 
t; p>^ 


.t; +* 
ns “ 


.<4"« 

^ o 
M ^ 


H 




a 

o 


0S 

d 


bjci 

■ 

o 


Q 


04 

Ou 

<& 

P3 


o 

d 


bD 

« 


o 

H 


bc>o 


C 00 

kl—t f 


^ o> 


OJ « 

M 

P bi 
.12 «* 

^ o 

04pP 

M ^ 


1^ 


d 

9 


G ^ 
•+J 00 

e> 


£ 


S‘5* 


QD 

00 

C <6 
9 

Qj«-^ 


Remabks. 


z-' 


4 

Improrement and metalling Achha- 





803 




bal Anantnag road 

29,700 

28,904 

, 803 1 

4 4 4 4 *!* 

530 

29,434 

5 

Improvement to Anantnag-Bavran 


29,706 



1,709 

1,353 



ro&d *•• 

31,414 

1,709 ! 

14 4 #C'ti 

31,059 ' 

6 

Motor road from Aifihoinkam to 
Fabalgam 

61.017 

62,951 


a a 4 4 4 * 

«•« *«* 

—2 

62,949 

7 

Resurfacing Munsbibagh road 

17,000 

9,416 


■ 4 1 4 4 4 

*»4«« 4 


4,916 

8 

Remetalling Sfinagar-Anantnag road 

43,024 

21.401 

*•« 4 *4 

• 4 • • 

a 4 4 4 ** 

**•t«i 

‘ 21,401 

9 

Constmetion of Buchewara-Gagribal 





6,478 

6.320 



road 

11,478 

5,002 

6,478 

4*4 

11,322 

10 

Reconstruction of Bar'oar Shah bridges 

6.672 

8.516 

650 

*#* 4 • f 

650 

647 

9,163 

11 

Construction of 1-45' span strutted 
bridges over Ara stream adjoining , 





4,311 1 

■ 

4,314 

1 


Harwan Reservoir ... j 

4,311 

4 • a 

* 4 * 4 4 4 

4,311 

4,314 1 

12 

Metalling mile 6 and 7 Fabalgam 


8,810 





8,810 


road 

3,810 




a 4 a 

IS 

Armoo culverts Srinagar-Anantnagh 







1,325 

1 

road ••• 

1,424 

1,325 

« *• a a a 




14 

Special repairs to Leb Treaty High 




1 

4,000 

4,000 




road ... 

« a a ••• 

4 • a a 4 a 





Total ... 

2,49,291 1 

2,03,776 

17,640 

8,124 

25,764 

20,918 

2,24,694 


MILITARY. j 








1 

ImproveiYieotto Battery lines,Sr inagar 

3,975 

3,269 





3,269 

2 

Special repairs to Hariparbat Fort ... 

22,881 ; 

1 

22,586 

a a a • * 4 

4 4. 444 


408 

22,178 

O 

«/ 

Military Barracks at Badamibagh ... 

1 

> 

a a a * 4 t 

8.63,441 

1,98,000 

—303 

1,97.697 

2,02,514 

10 . 60 , 955 ' 


Total 

26,156 

8,89,296 

1.98,000 

— 303 

1,97,697 

2,02,106 

10 , 91 , 402 ' 

■ 

ABSTUACr. 








1 

Revenue ... 

% * 4 ink 


4,0u0 


4,000 

4,698 

40,794 

2 

Public Works Department ... 

f • • . a a 


4 4 4 a a a 

187 

187 

171 

1,351 

3 

Medical 



51,790 


51,790 

51,172 

69,514 

4 

Capital *., 

• * a i • * 

1 

< m * * • 4 

!,71,228 

* * • 1*4 

1,71,228 

1,71,212 

4,32,774 

5 

Water Supply 

a 4 a a a 4 


50,000 

411 

50,411 

50,404 

3 , 57,555 


Sanitary ... 






4 4 a • 4 4 

833 

€ 

• a 4 « a a 







7 

Educati'n 

■l 4 


* • a a a 

1,696 

1,696 

1,498 

8,783 

18,835 

8 

Police 


a • a a • 4 

a a a 





Judicial 




.56 

56 

58 

58 

9 



• 4 4 a . a 

■c/ V 



10 

Foreign 

4 a 4*4 

a a a 4 a 

4*4 4 a a 

13,086 

13,086 

11,053 

23,183 ! 


Granaries 



54,475 


54,475 

24,546 

54,192 

11 


1 • 4 *4 


1,21,959) 





60,963 

89,152 

1 84.430 

12 

Falaoes ••• 

, *# T a a a 

« a a 4*4 

28,189 

i S08 

3081 


Roads and Bridges 



1 4,311 

4,311 ( 

25,764 

20,918 

2.24,694 

13 

4 « a • * * 

«****» 

1 21,951 

8,813 f 


Id Progrrss. 


Do 


Do. 

Completed, 

Do. 


Do. 

Do. 




1 


Completed, 


Do. 


Work under 
British Joint 
Commissioner, 
Leh, 


In abeyance. 
In progrese. 


In propress, 
eKpeoditur^' incIufieT 
3,&58 for Tools ttnd 
Plant allowed durintf, 
Ihe year for Badami* 
bflgh works which 
will bo adjusted in 
the accounts for 
Asauj 1985, 
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Statement D. 


14 


1 








Name of work. 


5 

03 

s 

•-£3 

QD 

a> 


c 

o 

o 

s 

< 


Military 


1 


Total •*. 

Deduct. 

Charg^oabl*’ to State OraDaries 
Nat Total of Original Worts 
ANNUAL REPAIRS. 
Annual Repairs 

E^TABLISHMENT. 

Salaries Kashmir Division 

Travelling Allowance 

OflBce cODiingeneifS ... 

Total 

Private Doma'zna, 

Salaries ... 

Dednct credit reciived from Director 
£4et Debits to Private Domains 
Net Total Egtabli^hn ent 
TOOLS AND PLANT. 
Carriage of repai's 
New purcha^cB cic. 

Total 

FIRE INSURANCE. 

Fire Insurance 

GENERAL ABSTRACT. 

Original works 


* * * * « 


*9* *•a 


a a a * -* * 


i-» 

rJ7 

C9 


w rjp 


nd O 
C 


Q> 

Q. 

6-1 

W 


'a 

□ 


* V • • a 


13,7C,477 


18 21,998 


Allotment, 


C9 

o 

Wl 

o 


1.98.000 


ir: 


L 


—uni I 

5,79,hSa 


I 

cfl 

fXi 

o 

^ a 
Cu S 

? — 
* u 

2 : 


—803 


0 

CU 

to 

'cS 

O 

H 


4,811 

78,847 


—64,476 


0,20.847 


* • a ■ 4 » 


■ . . •a* 








* • ^ # 


* a a » • * 


* 4 * ^99 


2,02.440 


*« * « 


84,2i0 


86,837 

13,357 

4,390 


86,084 


• • I a * * 


1,42,005 


1,97,697 
+ (, 0'''2 


5®tf5 

G QO 

'ZI * 

£3 

Oti 

i- ^ 
0 U 

a 

Of 

O. 

M ■“ 


a 

V . 

2 <x> 

os 

0) r—4 


.1- nn 

o <1 

Ou 


Rbuarks. 


2,02,101; 


1,062 


6.22.869 


6,58,480 ' — 3u8 


•54,176 —24,546 


10,91,402 


1 or; 

2 1,44,867 
—808 


1 


—24,646 


I 




86,084 


*•« 


4- * 4 *«r 


12.692 


12,692 


Annual repairs 
8 Establishment 


4 « 


4 

5 


I 


9 


1 

2 


tools and Plant 
Fire Insarar ce 

Total 

Debit to Suspense Heads 

Stock 

Miscollaneous advai-ce 

T otnl 




> • p « * 




• • » • • 


2,700 


p t t 4 • f 


4 a P -* * 


-4,311 
5.25,158 










68,337 

13,357 

4,390 


• « ■ « * • 


12.092 


12.692 


+5.373 

78,s47 




2,700 


P P V ■ 4 


0,01 005 
+1,0 62 

3 44,415 


8 +0^1 


12,692 

2,700 


8,24,763 


-■ 

,•>0.225 4 05,098 


« * > p « * 






« «• 


5,98,015 ' 

24,21,075 

3,31.477 

3,81,477 

63,701 

63,701 

13,169 

18,169 

.3,435 

• 

3,435 

80,305 

80,305 1 

1,203 

1,203 

\ 

1,531 

1,531 

5 —328 

— 328 

' 79,977 

79 977 

' 

• 

2,163 

2,163 

6,518 

6,518 

8,681 

8,681 

2,395 

2,395 

J 


5,98,323 

! 

34,20,321 

— 308 

—SO.'' 


3.31,477 

79,9 7 

9.‘.'7 7 

8.681 

e,6 1 . 

2 :i95 

to 

' wO 

!'',20.515 

2^,42,543 

10,026 

f 4 • 

8,390 


18.416 

« « fl a m t 


t 

!- 

J 




















































































































































































































































































Name of work. 


Cfcdit to Su6p6nt6 Heads» 

Stock 

Miecellaneous advance 

Total 

Net Debits to Suspense Heads 


DIRECTION OFFICE 
ESTABLISHMENT. 


Salaries 

Travelling allowance 
Contingencies 


Total 


Abstract, 


Kashmir Division 


Statement T^.—ieeneludeSn^ 


ce 

s 


CO 


p 

p 

O 

S 

< 


« ** 




• « • ■ • 


«■ f 


• m 


«i» a** 




• ** 




• «« 


Direction office 

Total 

Net Debits to Suspense Heads 
Total Odtlat against Gbant ... 


* ■ • 


* • • • • 


eat 


« • • * 




M 


00 

efi 


^ O 

® *2 

CLi “ 






fi... I 


« • • 


Allotment, 


A 

C 


bD 

> mm 

O 




S 

o 




c 

Pu 

03 

P3 




53,456 

10,900 

7,500 


«** 


71,866 


—4,311 
b,29,074 


71,856 


8.96,619 


8,96,619 


+6,373 
2 30.8»2 




2,26,226 


«**#•* 


2,26,225 


Total gr.- nt. 

a 

■■ M 

D GO 

(P 

>4 M 

;5 
g ® 

M 

a 

9 

0 ^ 

2 00 

q> iH 

J? 

0 

^ ffl 
a ■< 

H 


8,136 



6,603 

« * #1 • -vf 

• e * ■ • « 

14,739 


• • • « * 4 

3,fi77 


53,456 

44,689 


10,900 

6,061 


7.500 

1.872 


71,856 

54,622 


10,50 988 

10,20,545 


; 71,856 

64,622 

tme 

11,20,8441 

10,75,167 

4 e • 4 • • 


3,677 

4 * r e«* 

11 ,- 22 , 844 ’ 

10,78,844 

*«• ft** 


I 

Remarks* 




1 




(Sd.) KAM RAKHAMAL, 


Divisional" Engineer, 


Kashmir Division, 





































































































































Statement E, 


Detail of Expend it ure on Final Heads' in Jdmmu Division durinij the luisli year 


O 

'3 

t: 

CD 


3a 

4 

6 


/ 

> T 


8 

d 

10 

11 

II 

13 


14 


15 


17 


18 


I 


10 

II 

23 

13 


I 

S 


o 

a? 

a 

o 


4* 

a» 

n3 

a 

m 


Nar.ie of Work, 


I 


35 


38 


•«* 


• *« 


• ** 




• •• 


OKIGINAL WORKS. 

Civil, 

(^Palftres.y 

M&rble tone work in temple of Rnjri M-^dlik at 
Jatum u 

Addit on ai d altemtlori to Voniodah in fliti HiRh- 
Inner Palace at *iaminu 

Special repairs to His Hi[^hness’ loner Palaces 
Jammu 

Polishlag and railint^ work 

Special repairs to Gulabi Durbar Hall Jammu 

Kernnfing superriflCfs* quartars attached to His 
Highness'RCfct House at Akhnoor 

Addition and aUeration to His Highnesn’ Gr^lghar 
Baradari for conversion into Inner Palace <9 at 
Jamiao ,, 

Reroofing iGul&bi Diirbar Hall Jammu 

Pardah wall in His Highness’ Rest House Akhnoor 

Addition and alteration to Polo ground at Satwarl 

Levellinfr ground and metalling Terrace in front of 
His Highness* Rest House at Akhnoor 

Platefoim to Hia Highneae’ Rest House Akhno 

Making flower pots in front of His Highneea^ Re&t 
Bouse Akhuoor 

Pacca platform arronnd the Pipal tree to be plants 
ed in connection wiih ead domise of Hia Iwte 
Highneis in old Inf autr; Line at fjatwari 


A* • 


f * I 


2 

8 


Erecting metal door at the Raj Tilak Building 
Jammu 

Special repairs to Gnlahi Durbar Hall Jammu ... 


Sahib at Jammu 

Providing iron bars to windows of Inner Palace 
occupie-J by Ram Katochji at Jammu 

Special repBirs to Guard houBc behind Hie Highness 
Palaces 

Dismantling an encloe^ire in the compound of Hie 
Highness* Rest house at Akhnoor 

Total 

(Reveiiue Works^) 

Construction of stable in Eothi No, 116 Bi>ilkot« ^ 

Do, do, do, 

Special repairs to Haveli M* Anant Singh Bahib at 
Jammu 

Compound wall etc,, Eevenue Member*e honse at 
Jammu 

lotal 


5 

3 

a 


o 

a 

<s 


-T3 

a 

01 


o ^ 

'S sa 
a ^ 

<D 

t-l# Q 

M ^ 


8 1^35 

6,9yy 

1,694 

1,613 

4,692 

388 


2^5 I 5 


6, i 6 


M 


a 

C3 

i>4 

'Eo ^ 

u 

Q 


a 

o 

" a 
eS 

a. ” 

o to 
m 

Qd ^ 

i a> 


* 4 •• 


s 

0 

03 


O 


O 

* 

s 

(U 

£ = 
o ^ 
H 


9 


65.343 

7,139 

7,601) 


2,761 

4,684 

342 


* • * * * * 


* * * m s 


2,600 

1,447 




7,139 




669 


362 






7.131 


569 


362 


569 


362 


22.662 

6,945 

1,056 

50 

1,702 

70 

69 


627 


306 


(^Judicial WoTki.") 

Cooettuclion of Maaslfts Coart at Baabliaiaghpora 

(P. IF. B, Works'). 

Cotis^ractiOD of bath room attached to Best House 
at Bajoari ... 

Proposed kitchen attached to Beat Hoase at 
Thanna 


o 

4i> 

£ 


O ^ 

i 

TJ ® 

a p£] 

a 

fX 

a, O 
ea a 

j^H, 


Buhabeb, 


2,61.6 Com 


_t32 

1,622 1,622 
1.9 il* I 823 
- 330 I 1,35 

32 


374 


22,652 

6,945 

1,056 

60 

\ 

1,702 

70 

69 


627 


306 





383 

1 383 

364 

1 364 


* » ■ ■ . ■ 


443 

443 

422 

1 1 

-■•*«** 




■****• 

216 

[ 216 I 

! 37 


•••OOf 

37 

37 

37 

37 

36 



36 

36 

33 

33 

A 

16467 

a »*«•« 

8,9 68 

8,968 

33,602 

60,C69 


-1 

« • • • O-O 



8.873 

8,873 

, , , , a • 

1«« 




•“4:»8‘48 

—4i846 

1,940 





1,689 

1,689 ' 

■■ 

■oO*** ' 

*•«# 

3,60o 

2,600 

2,763 

2,763 



2 500 

3,SOO 

8.468 j 

8,468 

18,366 

10,694 

7,721 

o »oa«* 

7,721 

9,906 

20,600 

1,003 1 

499 

603 


503 

377 

876 

1,304 1 

1,203 

100 


loo 

■^146 

1,057 


[}i>. 

Do. 

Do, 

Do. 

Do. 


In progreas. 
Completed. 
!□ progreai. 
Do. 

Do, 






























































































































































































































Serial Noi 


V / 







17 


18 


19 


80 


31 

82 


S3 

Si 


3 S 


86 


87 


41 


42 


Statement ( continued ). 







h 1 




"o 

s 

s 

Q? 

tegQ 

TS 

0 

Name of work. 

• 

at 

o 

1 

o 

a 

Ezpenditnre to end < 

last year. 

Original grant of the 

year. 

* 1 

P tD 

pf cQ 

0 tS 

i ® 
m 1 

* 

d 

a 

S 

1 ^ 

O 

s 

p 

JL^ 

Sm* 

Mg 

« 

rs ® 

•5 J3 

s* 

Q 

44 

S 

d 

^ i 

0 ^ 

aSi 

o o 

B g 

4 

Spaoial repairs to raiB (damages portion of Gnest 
Hoase N o. 5 at Jam run ... 



2,923 


2,922 

2,824 

2.834 

3 

Addition and alteration to State Guest Honse at 
Jammu 

p•••a ■ 


2.424 


2,424 

2,163 

2,163 

»• t 

Terraoe plaster in Hata of Kaja Bam Siogh Sahib 
at Jammu ... 

371 





276 

276 

7 

Conversion of old Palaces and Baradari Into 
offices at Jauimn as below ... 

««*■»* 


25,000 

-2,50C 

22,500 


I * ■ 


1« Special repairs to outer Palace of Baja Sir 
Amar Singh Satiibfoi Private Domains office 
Jammu 

739 


* *'t . ■ * 



713 

713 1 


2. Addition and alteration to Kirohen of Tack 
room for Veterinary Inspector’s office at 
Jammu 

830 




d • aip ■ p' 

863 

863 


3. Addition and alteration to Kitchen of Dock 
room for Veterinary Inspjctor’a office at 
Jamran 

211 




4 * • fl * t 

197 

197 


4a Remount office in old Baradari at Jammu 

1,4.‘2 





1,195 

1,195 


5. Local audit office in old Baradari at Jammu ... 

1,012 

4* ■ 4 4 4 



■•••4■ 

781 

781 


Total 

• * ■ k 4 ■ 

1,702 

30,949 

—2,600 

28,449 

9,233 

10,936 


(^Jail tVorkf,') 









Sinking well in Jail compound at Mirpiir 

10,686 

10,895 



• *• 

—262 

10,633 

1 

4 

Oompenaation ot land for Miipur Jail 


#«*•*« 

617 


617 

616 

616 


Total 


10,896 

617 


617 

354 

11,249 


lEducational WorksJ) 








1 

Oompenaation of land for Kathua Middle School 


4 4 » -h * i 

1,823 

4P***a 

1,823 

1,823 

1,823 

2 

Protection work of School Building at Hiramandi 

3,443 


3,443 

• « • V • a 

3,443 

2,925 

2,925 


Total 



{>,26& 


6,266 

4,748 

4,7 48 


(Kashmir State Property.) 









Special repairs to Bucket Court and Swimiog Bath 
in Lahore Cantonment 

* **m** 

2,000 

■•••■ • 

« • 4 4 • t 

. 11 * « * 

—2,000 

• • • • f 

«*« 

Installing Electric light in Kashmir Houee at 
Siulkote ... 




1,776 

1,776 

1,776 

1,776 


Special repairs to certain raoma of State Ha 7 pli 
in Hiramanoi^ Lahurc 

• « 1 •#« 



4,672 

4,672 

4,672 

4,672 , 


Total „. 

* * * % * * 

2,000 


6,348 

6,348 

4,348 

6,348 


(^Boads 4" Pridyes.) 








7 

Mirpur-Ohech’an Goad 

2,61,329 

1,89,118 

30,000 

4 ■ ■ ■ k 4 

30,000 

30,000 

2,19,118 

8 

»• 

Metalling Jammu^Sainba Boad 

Improvement to eandy Nalla crosBiug on samba 
Road 

87,697 

16,637 

18,791 

pa*t v« 

26,000 


25,000 

/ 3,191 

( 16,981 

26,982 

16,981 

9 

Survey of Boad 


. 

1,677 

«• p« p.« 

1,677 



4 4 « 

A. Brunch Boad to Jasmergarh 

1,181 

923 

•«•••« 

1 

1.1, i«t 

7 

930 

* « • 

B, ,, Jammo to Samba 

479 

382 



■ « v**-* 

4 14 1 4 4 

99 

»* f 

C. ,, ,t Jammu to Akbooor 

479 

99 

a 

»«1 


**« ■ 11 


* * • 

D. ,, ,1 Akhnoor to Bbimbor nts Manawar 

1,460 

331 

* 4 « 4 4 4 



829 

1,160 

8 

Eahlol Nallah Causway crossing 


« ■ t • 

6,250 

3,716 

8,966 

9,018 

9,018 


Total ... 1 

1 

4 P t * * * 

2,09,644 / 


2.716 

6,56,431 

65,026 

2 74 670 
• • 


BuuBKai 


> 


1 


1 
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Statement E. — > ontm . 


Name of wi>rk. 

■w 

CS 

a 

•4^ 

m 

a> 

c 

a 

o 

O 1 

B 

Expenditcre to end of 
j last year. 

(Reception,) 



Tracing Photo of Ajaibghaf arms 

ft * B « in. 


Total Civil Workw 

• 4 ■ ■ > ^ 

2,51,302 

Military Work's^ 



Ooe net of ‘'quatlrorv stable in Kajihmtr Lancer 
Lines at. >atwaii 

68,375 

31,3-18 

Wire P'enciog Jammu Cant^nmeQt 

22,999 

H',46.'l 

Oonscnictiou of Mew Military Officers' quaritrs at 



Satwati 

61,193 

6u,881 

Water sapply to New Military Officers^ quarters at 



Sat war! 

9,416 

5,819 

ConstriiC»ion of six New Military Officers’ quartets , 



:ii gatwari 

72,138 

73.496 

Kleven Indian Otfi'ers’ quarters in Kashmir 



Lancer Lines at Sarwari 

54,760 

19,070 

Oo is^raotlOi! of two Squadron stable in Kashmir 



L^mcers Lino at Satwari 

67,966 

32,338 

One set of two kitchens and store rojm in old In- 



fantry Line at S^twari 

42 261 

j'.reo 

Construction of Motor Garrage in Alilitary Hospi* 



tal ar Satwari 

■ 

2.337 

2,496 

Extension of Cavalry Quarter Guard at Satwari ... 



Construction of 3 State Officers’ quarters at Satwari 

37,131 


Construction of New Artillery Line at Satwari 

24,666 


Opening sky light in Military Store at Jammu 

2,083 

■ * » 1 * * 

Special repurti to Mang'a Mai Fort 


28 

Latrine in Supply Depot at Jammu 

189 


Total M illrary Works 


2,56,898 

Capital 



Constrnctiuu of Mew Hotel Baildiog at Jammu ... 


1 

Abstract, 


1 

Civil Works 

« * A fr* « 

2,51,302 

Military W’orks 


2,56,898 

Capital Works 

w 

• 41 * * * 


Total Original Works 

» ■ ■ t m ^ 

lo,08,200 

Bep^irs sa per list 



Establishments 



Salaries 



i'ravelliDg Allowance 


• 44 •• 

Contingencies 



Total 

■— ~ 

“ ' ' 


•.*>•*** 


Tools and PUinism 



Hew supply nf Tonis and Plante 



Repair? and carriage of Tools and Plants 



Furniture for the residencee of the State Offic'ra 

«■* 


Furniture for Special Stib division 

■i ■ ■ ft « ft 


Total . . 



Total Final Heads 

* * 4 * « > 

6,08,200 

Total Project Division as detailed beljvv 

*•4 » ■ « 


Net Total 

4 » * 4 * 

6,08,200 


V 

■9 


d 

.S « 

-f 4) 

'C 

O 


1.07,480j 


M 

o 


q 

o 

• 

sd a 
'C « 

c" 

b m 
o* *- 

03 H 

i « 


a 

<u 

J 

|o 

*3 

H 


*20 


420 


18,462 l,i.'i,9.i2 


ro 
t o 


3^ 


J 


2 083 
1,551 
189 


•»,03.823 


l,oo,0‘;o 


1,07,480 

2,03,823 

1,00,000 


4,11.303 


1,96,417 


®. f 

*0 I 

o 

* 

CM 


2,083 

1,661 

189 


3.03,823 


18,1'? 


18,452 


90,6!»0 


66,878 

8,100 

3,700 


68,678 


» ft i * « 


6.76,398 


6.76,398 


956 

00,000 

13m 


98,972 

2,08,114 


1,00,000 

1,25,932 

2,03,823 

1,00,000 


4,29,765 

2,87,107 


66,878 

8,100 

3,700 

68,678 

7,887 

956 

90,000 

130 


2,08,114 


98,972 

8,81,512 


8,84,612 


Total expeoditore of 
the year. 

a ^ 1 

M ^ 

^ T" 

^ O 
oa 

420 

4 20 

1,52,376 

4,03,786 


31,848 

392 

19,866 

3,651 

61,482 

—21 

6,795 

1,922 

, 75,417 


l9,07o 


32,:’.38 

81,971 

40,931 

8 

2,604 ' 

16,909 

16,909 

36,716 

3^,716 

1,10,134 

1,00,134 

2,054 

2,054 

1 1,529 

1,567 

183 

183 

* 

1,95.845 

4,62,243 

6,337 

“ 

6,337 

1,62,376 

4,03,678 

1,95,345 

4,52,243 

6,337 

6,337 

3,54,n68 

6,62,-.jSS 

2,72,277 

2,72,2 77 

52,719 

52,719 

8,004 1 

8,084 

3,912 

3,912 

64,715 

i>4|7 15 



7,696 

7,69f' 

1,191 

1,191 

71,721 

71,721 

80,608 

80,608 

7,71,668 

12,79,858 

202 

202 

7,71 860 ' 

12,80,060 


REMABIC3. 


'ompleted, 























































































































































































































































( xiv ) 


Statement E.— [conclude^ 


Budget item Noi> 

N&me of work. 

* 

<A 

a ' 

SW 

o 

■A3 

§ 

o 

e 

< 

Expenditure to end of 

last >car. 

s 1 

o 

a 

i-a 

tfil 

i 1 

P d 

•aS 

‘S ^ 

o 

8 ' 

d 1 

o . 

*■4 * 

^ d 

IS 

1“ 

d- i 

cs H 
i ® 

Cti 

* 

d 

I ’ 

'3 1 

■M 

Q 

§ 

S u* 

S 1 

M <u 
® 1>» 

^ <D 

OB S 

o ^ 

H 

"i r 

gS‘ 

B ® 

v3 <i> 

K O 

d ci 

^ (D 

H 


SDSPENSB HEADS. 




1 





Debit. 











40,537 


!• * i i * « 


14.609 

05,116 

** • I 

Stock 









Miscellaneons advance ••• 


17,676 




966 

18.641 

; ■ 

7oti&l * * * 

• V . * ■* 

58,213 

*•• t*« 

■ k » * I i 

— 

16,674 

73,787 


Credit. 















15,472 

15,472 


Stock 

■ a* « ii • 

***••• 













[ 4,738 

4738 


1 Miecellineoas advance 

*** <It* 

**• *■• 



I 


.1 


1 Xotfil »•! 

1 

* * * 



• 11*«• 


1 20,210 

1 20,310 


* Set Total Sespenae Heads 

« . 1 . 4 • 

58,213 

,**••• 

tat & «t 

*••••* 

1—4,636 

1 63,677 


Met outlay agaiitst oran* ... 


6,66,413 

6,76,398 

2,08,114 

8,84,612 

7,67,324 

1,83,637 

*•* 

Project Division. 








6 I 1 

TraTelliiig allowance 


*•••*« 



VCACC* 

—6 









308 

208 

6 ' S 

Salaries *** 









> 




' 202 

202 ' 


Total 




j_ 



1 1 


Rkhibes. 




1 


(Sd.) KANYA LAL NAN DA, 

Divisional EngiheeS) 


Jammu Division^ 



i 






































































































































I Serial No. 


Statement F. 


Detailed Expenditure on Original Works, Repairs ete. Jhelum Valley Road E,vision 

dufing Fasli 1984-85, 



Piihlic 11 \yrhs Dt^paHme uf. 


1 

Sp^oicil r©p^ir® to B Huts s.t Gulmarg 

t 33,0ti5 

820 


820 

— 1,161 

31,934 

Completed. Msteriois lo be ad* 

2 

Do* du* do* do. •* 




j ustod# 

3 

Special repaira to Gulmarg Huts Nos. 63, 1 
83, 92, 129 and 153 .. | 


2,764 

* « • * 

2,764 

2,431 

2,431 1 

Completed, 

4 

Additions and alterations to Dak 

Baogalow at Barsala .. 


700 

• . * • 

700 

675 

675 

Do. 

5 

(o) Viceregal Visit works at GarM 

5,097 

« * * « 

1 

• * « . 

• • * * 

—101 

4,096 



(6) Additional dressing and bath room 
etc-, to His Highness’ Best House 
at Garhi 

4,761 

* . • 

* * * p 1 

• « **4 

4 P P * 

•:,7ci * 

y Works completed but final 
acoounta yet to be closed. 


Total Public Works Department 

42,943 

4,284 ' 

• * * * 

4,284 1 

1,854 1 

44,797 



Education, 








6 

Pipe conneotion to Muzaffarabad school.. 

•t* * « 

330 

•** * • 

330 

328 

32$ 

Completed. 


AJilifary works. 








7 

ConstruotiDg quarters for garrison at 
Mazafiarabsd • • 

2,440 


* « * ^ 

* # * 4 

—38 

2,402 

Work not to be done. 


Roads and Bridges. 








8 

Restoration of damages done to floor 
pier, out waters and constructing sua- 









poDsioQ bridge for central apau of the 
Baramulla bridge 

13,804 

.p . 

# « • * 

• P ^P 

* * * 'P 

13,804 

Work oompletcd. Final payment 
to be made. 

9 

Constructing aroh bridge in mile 2 at 
Barsala in place of bridge washed away 
by the oloud burst • • h 

• . * * 

4,018 

* p * * 

4,018 

3,382 

3,382 

Completed. 

10 

Conversion of timber bridge in mile 
12 into girder bridge 

17,152 

• • • * 

p * • • 

p * . • 

—1,551 

15,601 

Do. 


Total Roads and Bridges » 

30,956 

4,018 

P'4 • * 

4,018 

1,831 ' 

32,787 



Abstract, 





1 



A. 

Public Works Department 

42,943 

4,284 

P * ■ * 

4,284 

1,854 

44,797 


B. 

Education 

• * * 

330 

« P 

330 

328 

328 1 


C. 

Military works »• 

2,440 

* ■ •'* 

4 t ■ P-« 

« * V"* 

—38 

2.402 


D. 

Roads and Bridges « 

30,956 

4,018 

* P *‘* 

4,018 

1,831 

32,787 



Total « 

76,339 

8,632 


8,632 

3,976 

80,314 



Establish ment. 





* 



11 

Salaries 


60,960 

—3,726 

47,234 

46,482 

46,482 


12 

Travelling allowance • • 

« • * * 

13,000 

• p *' * 

13,000 

12,079 

12,079 


13 

Contingencies 

. • * • 

6.600 

* • • * 

6,600 

7,008 

7,008 



Total » 

• -« • • 

70,560 

—3,726 

66,834 

1 65,669 

66,569 



Tools and Plant, 





1 



14 

Tools and Plant, now purchase 

# ■ 

* * •'* 

3,714 

3,714 

3,901 

3,901 


16 

Tools and Plant, repairs to Dak Bangalow 



50 

60 





fnroitoce 



mt 

* P *0 , 


16 

Tools and Plant, repairs and oarriage .• 

■¥* 

• mm 

800 

800 

' 044 

044 


17 

Tools and Plant, purchase of office 



541 

541 





furaitarO 

* « mm 

•ap P«« 

' 41 p mam 



18 

Tools and Plant, putohase of Drawing 



969 

9C9 

874 

1 874 


and Mathematioal Instruments 

mm mm 

mm *'* 

_ 
















































































































































Se- ial No, 


( ) 



Statement F.— {conclnled). 


■ 


Name of work. 


19 


20 


21 

22 

23 


24 

25 

26 


Toole and Plant, supply of Bamboo 
ohicke of Dak Bungalow at Barsala 


Tools and Plant, purchase of chairs 3 No. 

Total Tools and Plant .■ 


27 

28 
29 


1 

2 

3 

4 


Debits to Susjjenae Heads, 

Stock 

Misoellaneons advance 
Working Dak Bungalows 

Total Debits 

Credit to Suspense Heads, 

Stock 

Miscellaneous advance 
Working Dak Bungalows 

Total Credits 
Net Debits to Suspense Beads. 
Stock 

' Miscellaneous advance 
Working Dak Bungalows 

Total Net Debit 
Abstract, 

Original Works 
Annual Repairs 
Establishment 
Tools and Plant 

Total 

Net Debits to Suspense Heads 




**« 


Neu Outlay Aqaikst Geakt 




Expenditure to end of 

last year since the 
work commenced. 

4* 

o 

d 

p 

bO 

4 

- <D 

o 

Re-appropriation or 

extra grant. 

4> 

4* 

0 

0 

S 

•S 

^ « 

cd d 
© 

Total expenditure of the 

year. 

! 

1 

d 

Q 

P. 

H ' 

<D 

0 

d 

6 

0 ft 

Q_ ^ 

P "O 

Beuabss. 

* * m* 

* * * * 

79 

79 

• •44 

4 4** 


• V CT* 

* * * ' 

4 * « » 


12 

12 


« ■ * » 

* * p ■ 

6,153 

6,163 I 

5,731 

6,731 


* a • ■ 

4 • * • 

» * » 

• 4 4 4 

6,261 

5,261 


• * « * 

4 • *4 

M «'• 

4*44 

4,511 

4,611 



* * * 4 

4-4 *'• 

4 4*4 

3^456 

3,455 


» • # • 

• • * « 

4 4 

4* 4 * 

13,227 

13,227 


m * * * 

• 4 

>•44 

4 * 4-4 

12,207 

12,2* 7 


* >• * * 

4 • * • 

> 44 ** 

4 4 * 4 

2,657 

2,657 


• * IH* 

• * * 4 

4 ■ * 4 

• « P P 

CjlOO 

6,100 


• • •-* 

* 4 

• * * » 

• 4 * • 

19,964 

19,964 1 



4 • • 4 

4 • 4 4 

4'* «'4 1 

—6,946 

—6,946 



4-4 4 4 

• 4 4 4 

' • 4 *-4 

1,854 

1,854 


* * • 4 

4 * 4 4 

■ 4 • # 

4 4 4 * 

—1,645 

— 1,645 


« «- 4 4 

m m * • 

4 4 • * 

4 4 4 * 

—6,737 

—6,737 


76,339 

8,632 

4**4 

8,6? 2 

3,976 

80,314 


• « • • 

3,93,580 

17,000 

4,10,680 

4,09,487 

4,09,487 


• • • 4 

70.560 

— 3.72(' 

66,834 

65,569 

66,569 


• • • 4 

m m f> ■ 

6,163 

6,163 

5,731 

6,731 


76,339 

4,72,772 

19,427 

4,92,199 

4,84,762 

5,61,101 


w * * 


* 4 * 4 

4 4 •** 

—6,737 

— 6,737 

1 


76,339 

t,72.772 

19,427 

4,92,109 

4,78,026 

5,54,364 

1 



y 


1 




G. C. BAMPAL, 


( 


Divisional Engineer, 

Jhelum Valley Road Division, 






















































































































Statement 


Detail of Expenditure on 


Beads of Banihal Cart Hoad Division for the Fasli year 1984-85: 


"3 

•n 

o 

cn 


Name o{ work, 


1 

2 


3 

0 17 


18 


19 

On 

r 

22 

23 

24 

25 

26 


<n 


o Ot 
B B 


27 

28 


^9 

; / 


30 

31 

32 

33 

34 
3) 


palace BitildinySt 

Re-iooSng Shiah Mahal Ramnagar 

Conatruoting Motor Shod for 4 Motors 
attached to Hia Highnosa’Eeat House. 
Ram ban 

Additiona and alterations to His Higlmess’ 
Rest Hoiiae, KhaQabal ••• 

Total .. 

Puhlic ir’brAs Depar^ ment Buildings. 

Servants quarters and stable attaobed to 
Inspection Shelter, Thathri, Khalaoi ond 
KUhtwar 

Additions to Dak Bungalow, Khanabal.. 
Toll Uar at Nadani ■ • 

Additions to Dak Bungalow at Udhampur 
Toll bar at Batoto 
Toll bar at Ramban 

Flooring public guard quarters attached to 
Divisional offioe 

Works below Rs. 200 

Extension of Motor Garage, Kud 

Total ,. 

Sericulture Buildings, 

Works below Rs* 2oO 

Additions and alterations to Assistant 
Director’s Bungalow, Jammu 

Construction of Motor Shed attached to 
Assistant Director’s Bungalow, Jammu. 

Total ., 

Bonds and Bridges. 

Realignment of 24 ft. wide and constructing 
85 spT,n bridge over .'^arsu Nalla ,, 

Lining Nandani Tunnel •. 

Making protection bund and repairs to 
Spur Chirwa Nallamilc 109 

Chirwa Nalla bridge 

Kantir Nalla bridge •• 

Cbanani Nalla Girder bridge .. 

Total 


11.463 


8.897 


14,083 


30,043 


1,880 
1,866 
3.&32 
9,571 

3,401 


241 


44 


6,534 


1,278 


Tjxtra widening north siie of BanihoX 1*0.98. 
C6 Widening mile 62 chain 2 to 3 •• 

o 

Extra loidening works, Banihal Rundi. 
37*077 Extra widening B. C. Road 

Imurtioenient Katra-Suhetar Jloai, 


33,924 

16,000 

1,733 

3,351 

20,339 

35,116 


1,09,402 


350 


78 


• • * 4 


l-25'xl’15 Span Girder bridge over 
Namani Nalla 


2,999 


TJ 

P 

O 

A iltif tnttifp 


* 1 

i ' 


O 




“S • , 

ipN 

T) 


« 

a s 


-,1 M 1 

X ^ 4 J 


S? 

a 1 

BEVAitKB. 

B ^ 

'■3 « 

o 2 

1 ^ 
a 

&0 cS 

"p (-t 

^ P 

£ 0 rt 

td ^ 
rt -S rt 1 

I'otnl. 

*V a 

0 at 

S. t? 

K P 

H 

nfli 

0 4* 

H 04 
® P 



<5 “ 

ad 



H 


600 

« • • a 


• a * • 

* • • • 

6 OO 

In abojanoo* 

■ • • * 

* • 4 • 

3,897 

3,897 

3,889 

3.889 

[n piogresB, 

6.102 

« ■ « ■ 

10,292 

10,202 

9.778 

14,880 

Completed. Final ebargeg 
yet adjustable. 

5,602 

• • • • 

14,189 

14,189 

13,067 

19,269 


298 

« * « 

* • • • 

* « * a 

« * * • 

298 

In abeyance. 

2,2P7 

■ - 4 • 

» • t * 1 


—232 

2,065 

Work completed. 

- 1 

832 

« « • 

832 

658 

3,695 

Do. 

9,447 





9,447 

Completed. Final ebargea 

4 « * » 1 

• * 1 * 

• • a*a 


to be adjusted. 

3,000 

401 

t * t * 

401 

438 

3,438 

Completed. Final bills to be 





paid. 

4 • • • 

>■ 9 « * 

242 

242 

247 

247 

Completed. ♦ 



135 

136 

« ■ * * 

a:a a a 


« • « « 

. . • * 

695 

695 

518 

618 

Do. 

13,079 

1,233 

972 

2,205 

1,629 

19,708 


42 


* • en 

■ a • a 

a a^a 

42 

Do. 

5,3C5 

• • rnrm 

air* m m 

* 4 « a 

—14 

6.31 1 

Do. 

1,128 

**• *v* 

t # * a 

m * m m 

# * • A 

1,128 

Do. 

6,495 


« « 

• « ■* « 

a a • * 

6.481 


11,623 

22,320 

*fi a • 

22,320 

22,367 

33,990 

Abutments and minor bridge! 
etc., washed away. Work 

11,329 

1 

2,635 

• • * a 

2,636 

2,482 

13,811 

stopped. 

Completed^ 

; 

1.803 

m m 

• • 

m » m m 

• a a • 

1,803 

Do. 

* ■* 

3,361 

■Ta *"* 

3,351 

3,361 

3,351 

Do. 

20,708 

V *t* 

• ■ a»* 

■ a ^ a 

—166 

20.642 

Do. 


31,834 

• * * 

31,834 

20,026 

20,026 

In prOgreflQa 

45,463 

60,140 

• - * * 

60,140 1 48,069 

93,622 


210 

« 4 * V 

* • ■ * 

* f * 

* 

a a a "« 

210 

* 

Do. 

452 

20,000 

• * a-« 

20.000 

19,898 

. 

20,450 

Completed* 


3,000 

* a a-a 

3.000 

' 3,600 

3,500 

Do. 



























































































































































\ xvui ; 


STATEMTiyrT Gr. — (COntlTlUPd ). 




esti- 

T5 

a 

o 

43 

j Allotments 

^ 4 

M 

dS 

4 

« ft 

b ® 1 

1 P 

Serial NoJ 

Name of work. 

*s 

43 • 

a ® 

Ext enditure 

of last year. 

• 

a* 

' a 

|l Hm 

o 

* 

*1^ 

P. 

o 

a, ^ 

1 ^ 

i 

m 

Total. 

O (1> 

fl ^ 

^ a 

c ^ 

"C M 1 

a ^ 

>i,> 19 

_ a 

cs ^ 

p2 


Miscellaneous^ 








79 

Water supply of Tods 

17,830 

18,912 


*»«• 


1 —286 

' 18,626 

80 

Pratap fall In mils 98 

944 

424 

■ • i *•* 

450 

450 

f 

1 460 

874 


Total 

18,774 

19,336 


450 

, 450 

164 

19,600 : 


Sanitation works* 








81 

PaTeoaont and drainage Beasi Bazar 

Military loorhiSt 

23,601 

19,930 

i 3,671 

4*•** m 

3,671 

9,099 

22,939 









62 

68 

Covering well at ^anadi 

CotDpeoeatloD of land taken ap for 
fianitial Eoad 

686 


687 


687 

684 

684 

11 237 

140 

6,280 


1 6,280 

6,258 

6,398 


AhitraCt of Roads and Bridges, 








84 

Boads and Bridges 


45,463 

60,140 

. 

60,140 

f 48,059 

03,522 

65 

Kxtra widening north aide of Banihal 
Pass 

««• » 

210 





210 

66 

Extra widening ot Banihal Hoad : 

4«« » > « 

462 

20,000 

i » 1 i 1 

20,000 

19,998 

20,450 

87 

Improvement to Katra*6uketar Boad 



8,000 


3,000 

3,09 5 1 

8,005 

68 

Compensation of land taken np for 
Panihal Road 

4 • ■ # • • 

140 

6,280 

■ B -» ■ « p 

6.280 

6,258 

6.399 


Total 

rt* ■ « • t 

46,265 

89,420 

« # « ■ > i ' 

89,420 

77,320 ' 

1,23,585 

69 

AddueI repairs inclticliug flood 
damgeo as per ficbe'^iule 



4,33,635 

60,000 

4,83,635 

4,77,603 i 

1,77,603 


JSstahViihment^ 








80 

Salaries 









Dearness allowance , 

J* . 


63,212 


53,212 ' 

49,904 

49,904 


Looal allowance 

1 

1 








Temporary allowance 

J 







01 

Travelling allowance 



9,900 


9,900 

9,9C2 

9,902 

93 

O0Boe contingencies 



7,000 

44**4• 

7,000 

4,620 1 

4,620 { 


Total 



70,112 


70,112 

64,426 

64,426 


Tools and Plants 








93 

Toole and Plant, new sapply ! 

4,600 


4,600 


4,600 

4,195 

4,196 

94 

Eepairs and oarriage of Tools & Plant 

2,000 

«««••• 

3,000 


2,000 

2,065 

2,066 


Total 

6,600 


6,600 


6,600 

6,360 

6,360 


Debits to Su$})ense Btads^ 




L 




05 

stock 

. 

4 • t « 




17.863 ) 

17,836 

96 

MiscellaneouB advances 




44 444I4 

4 * 1 » « * 

9,416 

3,416 

97 ) 

Working Dak Bungalows 


1 

44»«4« 


4444*4 

808 

308 

1 

Total 


. 1 


..... 1 


30,669 

20,859 


Rbuabhs 


Completed, 

Do. 


in progreee. 


Completed, 


Id piugrees. 








































































































































































































































o 

'3 

•j 

C0 

98 

89 

10 ;) 

101 

102 

103 

104 

105 

106 

f . 

107 

108 

109 

110 

111 

112 

h 

" /;/ 


St AT EME NX G . — naluded ). 


Name o{ work. 

• 

cs 

c> 

««-4 

o 

C V 

1 e 

B s 

0 

O 

- 

1 £ a 

p 

•if 

» 

z Cd 
u ' 

^ '4-i 

^ o 


Allotincnt. 

01 

1 ^ 

UkJ * 

i! 

P s 

<» ^ 

CL, ^ 

M « 

M 

j Total expenditure 1 

1 to end of the year.j 

Bbmarks. 

Original. 

1 

1 

03 

M-r 

1-1 

CL4 

e , 

03 ^2 

i " 

^ 1 

Total. 

Creditto Head^n 







' 



stock 

» ■ 4 

4 > 

•»» *4■ 



* * * « 

22,059 

22,669 1 


TVT fldTftOCC 

a* * 



14 4 ■ 4 

i ■ * **« 

■ k 8 i ■ 4 

2,606 

2,606 


Working Duk Rungjvlows 

. A # 

■ ■ 4 « 4 4 

1 

« 4 ■ 4*4 


*«»• 


y,823 

2,823 


Tutfil 

* « 4 

* ■■ 1 • * *1 


4 4 ft t m m 

A 4 « A 1 

k , , HI • * 

28,083 

28,088 


Net Credit to Su'penie Heads 


m 

« « 4 14 4 

.. 1 *'■« 

• 4. 4 4 p- > 

■ ^ ■ 4 4 1 

— 7,6z9 ] 

— 7,629 


AVitratt ,‘J O'nginal IForli. 










Palace Biiildtnga 

■i d t 

« • ** •i' 

6,602 

* 4 * * ■ * 

14,189 

14,189 

13,667 

19,269 


P. \V. D, Buildings 

*1 ■ 

« t • 

18,u79 

1,233 

972 

2,205 1 

1,629 

19,708 


Roads and Bridges 

tmm 

m- m m- ■ * f 

46,266 1 

89,420 

» ■ * ' • • 

89,420 

77,320 

1,23,585 


Beficultore Buiildings 

4 « * 


6,4Uo 

■ 4 * # ^ « 

> »■ • * 

* ■ 1 * « * 

* 4 A -■ 4 p 

6,481 


Miscellaneous 

1 ■ * 

4 « • 4 • * 

19,336 

» ■ ■ *4i« 

450 

450 

164 

19,500 * 


Saoitatiuo works 

4 ■ 4 

, , » * ■ f 

19,930 

3,671 

1 i » t t • 

3,671 

2,999 

22,929 


ililitary wotka 

* i ■ 

» 4 v 4 a V 

4 Ift *4 « 4 ^ 

687 


687 

684 

684 


Total 

f • # 


1.15,707 

95)011 

16,611 

1,10,622 

96.449 

2,12,166 


General A h$tract , 










Original works 

t 4 ■ 

« * f ■ * * 

1,16,707 

96,011 

15,611 

1,10,622 

96,449 

2 ,12.106 


Annual repairs including rain dana 

ge3. 

4 4 4 14 4 

4 4 ■ * 4 fti 

4,33,535 

1 

60,000 

4,83,636 

4,77,603 

4,77,603 


Establiahment 

A 4 * 

4 4 A 1 A 4 

It* #4^ 

TO.l 13 

* »■ ■ ■ # 

70,112 

64.426 

64,426 


Tools and Plant 


4 ■ i- ft « 4 


6,600 

^ ■ 4 

' 6,600 

6,260 

6,260 


Total 

« A 4 


1.15,707 

6 , 

66,611 

6,70,869 

6,44.738 

7,60445 


Net Credit to Suspense Heads 

1 » • 1 

«****• 

•*•««« 

1 4 * ■- » f 


• * * * 

—7,629 



Total Ootlat Against the GkanT| 

1 

1,16.707 

'6,05,258 

63,611 

6,4 0,869 

6,37,209 

7,60,445 



(Sd.) PRAKASH NATH, 

Divisional Engineeb, 


R. C. Eoad Dimsion, 
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/ 


Statement H, 


Statement of Expenditure incurred on State Works Gilgit Division during the Faali year 1984-85. 


Serial No. 

Budget item. 

Name of work. 

Expendi¬ 
ture 
prior to 
Pasli 
year 
1984-85. 

Original 
grant foi 
1984-85. 

Re-ap- 
propria 
don dur 
ing 

,1984-86. 

1 

Total 
allot¬ 
ment fo 
1984-85. 

Expend! 

ture 

r during 
1984-85. 

Total 
- expend! 
ture to 
end of 
1984-86. 

Hemabes. 



ORIGINAL WORKS. 











Military Works, 









1 

» • 

Construction of Infantry Lines at 











Rattu 

14,391 


• ft « 

• * ft • 

ft ft « ft 

* ft ft ft 

14,391 

1 In abeyance. 

2 

• * 

Construction of Military works Bunji 

8,772 

1 

1 



r 1,230 

10,002 

a 

3 

* * 

If ft Rfttti] 

3,736 


15,180 

1 » k ft • 

15,180 

A 7,963 

11,699 

Completed. 

4 

* * 

»» „ „ Gilgit 

4,146 





1.5,329 

9,474 

J 



Total Military ^yorks 

31.041 

15,180 




15,180 

14,622 

45,566 

J 



P. W. T>. Road and Bridges, 








i 

5 

1 * « 

Streugtlieniag Kanzalwan bridge., 

2,251 


681 


681 

442 

2,693 

Completed, 



' Miscellobneou-S. 









6 

1 * * 

Water supply distribution Gilgit .. 

’ 8,891 


3,856 

ft • k • 

3,856 

, 3,170 

12,061 

Do, 

7 

# m 

Construction of Nowpur Kuhl 

21,173 


10,000 

^ ft « ft ft 

10,000 

7,407 

28,580 j 

In progress. 



Total 

30,064 

13,856 

* ft ft ft 

13,856 

10,577 

40,641 




Medical Woihs. 









8 

« * 

Construction of Dispensary at 











Aliabad ., 



8,622 

ft ft • 

8,622 , 

8,450 

8,450 

Completed, 



Abstract. 


1 







A. 

• • 

Military works 

31,044 


15,180 

* ft ft ft 

15,180 

14,522 

45,566 


B. 

# « 

P. W, D. „ 

2,251 


681 

ft ft • ft ' 

00 

442 

2,693 


C. 

• « 

Miscellaneous works 

30,064 


13,856 

ft^ * ft ■ 1 

13,856 

10,577 

40,641 


D. 

* • 

Medical works 

• * • » 


8,622 

• ft * fti . 

8,622 

8,450 

8,450 




Total Original Works 

63,359 

38,339 

* ft ft * 

38,339 

33,991 

97,350 




Annual Repairs, 









9 

• * 

Annual Repairs 



73,246 : 

6,500 1 

78,746 

78,836 ; 

78,836 




EsiahHshmenL 









10 

* * 

Salaries 

* • 

■ « « a 

28,409 

* ft • 

28,409 1 

24,162 

24,162 


11 

« * 

Trvelling Allowance 

• • t • 


5,446 

« ft ft ft 

5,446 

5,458 I 

5,468 1 


12 

V * 

Contingencies i 

^ * * 

« * • ■ 


2,649 1 

ft ft ft ft 

2,649 

2,650 

2,660 




Total Establishment 


36,504 1 

a , ft ft 

36,504 ' 

32,270 

32,270 




ScliolarsJiips, 









13 

* « 

A.Qiiii3,l upliBGp T6ciinicRl Scliool 











Gilgit 

• • 

* • • • 


2,300 

ft fti ft ft 

2,300 

2,027 

2,027 




Tools and Plant. \ 




L 




i 

14 

• * 

Tools and Plant i 

• * 

« • • fe 

1,673 I 

' 1 

ft ft ft ft 

1,673 

1,805 

1,805 ' 


1 


Total Final Heads 

63,359 

,52,062 1 

5,500 |1; 

,57,562 1 

,48,929- 2 

,12,288 

1 
























































































































































































Statement H.— (concluded). 


Name of wort. 

Expendi- 
tuie 
prior to 
PasU 
year 
1984-85. 

Original 
grant for 
1984-85. 

' Re-ap¬ 
propri¬ 
ation 
during 
1984-85. 

Total 
allot¬ 
ment for 
1984-85., 

Expendi¬ 

ture 

during 

1984-85. 

Total 
expendi- 
* ture to 
end of 
1984-85. 

Remarks. 

SUSPliNSE HEADS. ‘ 

Debits, 

Stock 

48,829 


mm** i 

* # • * 

17,866 

66,695 


Mi-'^cellaneous advance 

2,795 

• > * « 

• • * # 


2,360 

6,655 


Total debits 

51,624 

• * * « 



1 20,726 

72,350 


Credits. 

Stock 

, m * * 

* « • ■ 

mm** 

* » * * 

16,700 

16,700 


Miscellaneous Advance 

m # m m 

« • « * 

• • • * 


3,318 

3,318 


Total credits 

m * • 

• « * « 

m * m * 


20,018 

20,018 


Net Debits to Suspense Heads .. ' 

51,624 

• « « 

• • ■ * 

.... 

708 

52,332 


Net Outlay Against Grant .. 

i 

1,14,983 

1,52,062 

0,500 

1,57,562 

1,49,637 

2,64,620 

1 


(Sd.) S. N. CHOPKA, 

Divisional Engineee, 


Gilgit Division. 






















































































Author 



Accession No 
Call 


Borrower’s 

No. 

Issue 

Date 

Borrower’s 

No. 

Issue 

Date 


1 













































1 







% 































































































